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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Bay  Division  Pipeline  Reliability  Upgrade  Project  - 
Bay  Division  Pipeline  No.  5 Cordilleras  Micro  - Tunnel 
Contract  No.  WD-2665 

Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  10/27/2011.  Hard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin.  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $180  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
to  paid  Planholders  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for 
updates.  Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be 
required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  applicable  category  of  work,  as 
posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to  submit  bids  for  this  contract.  The 
applicable  category  of  work  for  this  contract  is  "Large  Diameter  Pressure  Pipelines  (greater 
than  48")". 

On  March  27,  2007,  the  SFPUC  adopted  a Project  Labor  Agreement  (the  "PLA")  for  its  Water 
System  Improvement  Program  of  which  this  Project,  CUW36802,  is  a part.  A copy  of  the 
PLA  is  included  as  Document  00806  in  the  contract  documents.  Bidders  are  advised  that  the 
PLA  is  incorporated  into  and  made  a part  of  any  contract  awarded  for  Project  CUW36802. 
Bay  Division  Pipeline  Reliability  Upgrade  Project  - Bay  Division  Pipeline  No.  5 Cordilleras 
Micro  - Tunnel,  Contract  No.  WD-2665  is  a part  of  CUW36802. 

The  objective  of  the  project  is  to  construct  a new  micro-tunnel  under  Cordilleras  Creek  in 
San  Mateo  County,  as  the  final  portion  of  the  new  60"  diameter  Bay  Division  Pipeline  No. 5. 
The  work  is  to  be  performed  in  San  Mateo  County,  CA.  The  Engineer's  estimate  is 
$5,800,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  5%.  Both  San  Francisco  Small  & Micro-LBEs  and  SFPUC- 
LBEs  (Firms  certified  bv  SF  Human  Rights  Commission)  can  be  utilized  to  meet  this 
requirement.  Please  contact  Andrew  Houston  at  (415)  551-4335  for  further  information. 
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Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  Traffic  Control  Services,  Earthwork  and  Paving,  and  and  Landscaping.  Please  refer  to 
Section  01600  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE 
subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  October  6,  2011,  at  10:00  AM,  at  Bay  Division  Regional  Offices,  39465  Paseo 
Padre  Parkway,  Fremont,  CA  in  the  3rd  Floor  large  conference  room.  Prime  bidder's 
attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach" 
requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as 
determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach"  requirements, 
unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B) 
of  the  Administrative  Code.  A site  inspection  will  be  conducted  immediately  following  the 
pre-bid  conference  on  10/6/2011. 

A Class  "Class  A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 


<?xml  version  = "1.0"?><products>< product 
ProductId=  "2623100"  Producer^  "2199" 
FormId  = "23"  AttachId  = "0"/></products> 


GOVERNMENT 
DOCUMENTS  DEPT 

SEP  1 9 2011 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


hltp://adlech.dailyJoumal.comy.../NewOrder_Verify_Order.cfm?sid=ElEA889E-4562-4FEE-B9DF-94969C4D7F82828293407&OrdcrScnt=l[9/l6/201l  2:31:38  I’M' 


Copyright  ©201 1 City  & County  of  San  Francisco 


HH-954 


ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

Early  Intake  Switchyard  Refurbishment,  Phase  I 
Contract  No.  HH-954 

Sealed  bids  will  be  received  at  1 145  Market  Street,  1st  Floor,  (between  7th  & 8th  Sts)  SF,  CA  94103,  until  2:00  P.M.  on 
1 1/10/201 1.  Hard  copy  versions  of  plans,  specifications  and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor, 
Contract  Admin.  Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable 
to  “SFPUC”.CaIl  (415)551-4603  for  further  information.  A CD  version  is  available  to  paid  Planholders  only  for  an 
additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

The  objective  of  the  project  is  to  replace  the  existing  230kV  power  switching  equipment,  including  circuit  breakers, 
disconnent  switches,  insulators,  CVTs  and  other  miscellaneous  items,  in  the  Early  Intake  Switchyard,  located  in  Tuolumne 
County,  CA.  The  Engineer's  estimate  is  $2,950,000.  The  Contract  will  be  awarded  to  the  lowest  responsibleand  responsive 
bidder. 

if  Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The  LBE  subcontracting  goal  for 
4 specific  contract  has  been  waived.  Please  contact  Amy  McConnell  at  415-554-3106  for  further  information  concerning 

the  LBE  program. 

V 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference  to  be  held  at  10:00  A.M.on 
October  28,  2011  at  the  Administration  Building  of  Hetch  Hetchy  Water  & Power,  located  at  1 Lakeshore  Drive,  Moccasin, 
CA  95347.  A site  inspection  will  be  held  at  Early  Intake  Switchyard,  immediately  after  the  conference. 

A Class  “C-10”  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed  subcontractor  must  possess 
appropriate  active  licenses  for  the  work  each  subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in  excess  of  $400,000 
is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the 
I contract  for  award  and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3. 105, 

all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be  certified  by  the  Human  Rights 
Commission  as  being  in  compliance  with  the  Equal  Benefits  Provisions  of  Chapter  12B  of  the  City’s  Administrative  Code 
within  two  weeks  after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for  Construction  ("Policy")  as  set  forth 
I in  Section  6.22(G)  of  the  San  Francisco  Administrative  Code.  Bidders  are  hereby  advised  that  the  requirements  of  the 

I Policy  will  be  incorporated  as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 

I for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by  this  Advertisement  for  Bids,  the 
bidder  shall,  not  more  than  ten  calendar  days  after  the  Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to 
the  Manager,  Contract  Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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WASTEWATER  ENTERPRISE  (WWE)  FACILITY 
SECURITY  IMPROVEMENTS  CONTRACT  1 
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Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Sts)  SF,  CA  94103,  until  2:00 
P.M.  on  November  10.  201  1.  Hard  copy  versions  of  plans,  specifications  and  bidding  documents  are  available 
at  1155  Market  St.,  1st  Floor,  Contract  Admin  Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable 
$180  fee  paid  by  cash  or  by  check  payable  to  “SFPUC”.  Call  (4 1 5)  551  -4603  for  further  information.  A CD 
version  is  available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for 
updates.  Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be  required  to  complete, 
sign  and  fully  comply  with  a Confidentiality  Agreement, 

The  objective  of  the  project  is  to  implement  security  improvements  through  various  areas  of  Southeast  Water 
Pollution  Control  Plant,  Oceanside  Water  Pollution  Control  Plant,  and  Westside  Pump  Station.  The  work  is  to 
be  performed  in  SF,  CA.  The  Engineer's  estimate  is  in  the  excess  of  $6,000,000.  The  Contract  will  be  awarded 
to  the  lowest  responsible  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The  LBE  subcontracting 
. y goal  is  1 1%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  firms  (as  certified  by  the  San  Francisco 
Human  Rights  Commission)  can  be  utilized  to  meet  this  requirement.  SFPUC-LBEs  cannot  be  utilized  to  meet 
I m the  1 1%  LBE  subcontracting  goal  requirement.  Please  contact  Bayard  Fong  at  415-554-310,"  for  further 
' information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work: 
concrete,  fencing  and  gates,  earthwork  and  paving,  electrical,  and  trucking  & hauling.  Please  refer  to  Section 
01600  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference  to  be  held  at ' ki"i  , 
20,  2011  at  10AM  at  Oceanside  Piani.  3500  Great  Highwa},  Building  930  Conference  Room  Prime  bidder’s 
attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  “Good  Faith  Outreach"  requirements. 
Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed 
compliant  with  the  “Good  Faith  Outreach”  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be  held 
immediately  after  the  pre-bid  conference  to  visit  each  location. 

A Class  “A”  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed  subcontractor  must 
possess  appropriate  active  licenses  for  the  work  each  subcontractor  will  be  performing. 

In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in  excess  of  $400,000 
is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as  (a)  the  General  Manager.  SFPUC 
recommends  the  contract  for  award  and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant 
to  Charter  Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availabiliw  of 
funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be  certified  by  the  Human 
Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits  Provisions  of  Chapter  12B  of  the  City’s 
Administrative  Code  within  two  weeks  after  notification  of  award  by  the  SFPUC  General  Manager. 
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This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for  Construction  ("Policy") 
as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative  Code.  Bidders  are  hereby  advised  that  the 
requirements  of  the  Policy  will  be  incorporated  as  a material  term  of  any  contract  awarded  for  the  Project.  Refer 
to  Contract  Document  00820  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by  this  Advertisement 
for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the  Advertisement  for  Bids  has  been  advertised, 
provide  written  notice  to  the  Manager.  Contract  Administration  Bureau,  setting  forth  with  specificity  the 
grounds  for  the  objection. 
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Northshore  to  Channel  Force  Main  Improvement  and  Pavement  Renovation 
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SAN  FRANCISCO 
PUBLIC  LIBRARY 


Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Sts)  SF,  CA  94103,  until  2:00  P.M.  on 
12/8/2011.  Hard  copy  versions  of  plans,  specifications  and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor. 
Contract  Admin.  Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $210  fee  paid  by  cash  or  by  check  payable 
to  “SFPUC”.  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  to  paid  Plan  holders  only  for  an 
additional  fee  of  $10.  Visi  t http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have  successfully  completed  the  pre- 
qualification  process  for  the  applicable  category  of  work,  as  posted  at  http://sfwater.org/pre-qualify  will  be  allowed  to 
submit  bids  for  this  contract. 

The  objective  of  the  project  Installation  of  33  to  36  inch  inside-diameter  HDPE  or  fiberglass  force  main  in  the  vicinity  of 
the  Embarcadero,  Jackson,  Drumm,  Market,  Spear  and  Howard  Streets,  and  construction  of  valve-vaults  in  the  sidewalk  of 
the  Embarcadero,  between  Washington  and  Broadway  streets.  The  work  is  to  be  performed  in  San  Francisco,  California. 
The  Engineer's  estimate  ranges  from  $13,000,000  to  $15,000,000.  The  Contract  will  be  awarded  to  the  lowest  responsible 
responsive  bidder. 

There  will  be  no  bid  discounts  for  this  contract.  The  LBE  subcontracting  goal  is  15%  and  ONLY  San  Francisco  (Local) 
Small  & Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  15%  LBE  subcontracting  goal  requirement.  Please  contact  Mindy  Lee  at  4 1 5- 
554-3136  for  further  information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types 
of  work:  saw  cutting,  excavation,  trucking,  concrete  work,  asphalt  and  concrete  paving  and  traffic  control.  Please  refer  to 
Section  01600  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference  to  be  held  at  November  1 7. 
201 1,  at  10:00  a.m.,  at  1 145  Market  St,  1st  Floor  Main  Conference  Room.  Prime  bidder’s  attendance  at  this  conference  is 
worth  15  points  toward  Chapter  14B  “Good  Faith  Outreach”  requirements.  Bidders  must  achieve  at  least  80  points  (out  of 
a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  “Good  Faith  Outreach”  requirements, 
unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  “A”  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed  subcontractor  must  possess 
appropriate  active  licenses  for  the  work  each  subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in  excess  of  $400,000 
is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the 
contract  for  award  and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105. 
all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be  certified  by  the  Human  Rights 
Commission  as  being  in  compliance  with  the  Equal  Benefits  Provisions  of  Chapter  12B  of  the  City’s  Administrative  Code 
within  two  weeks  after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for  Construction  ("Policy")  as  set  forth 
in  Section  6.22(G)  of  the  San  Francisco  Administrative  Code.  Bidders  are  hereby  advised  that  the  requirements  of  the 
Policy  will  be  incorporated  as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by  this  Advertisement  for  Bids,  the 
bidder  shall,  not  more  than  ten  calendar  days  after  the  Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to 
the  Manager,  Contract  Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


SOMA/MISSION  DISTRICTS  SEWER  REPLACEMENT  AND  PAVEMENT  RENOVATION 
Contract  No.  WW-500 

Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Sts)  SF, 
CA  94103,  until  2:00  P.M.  on  January  5,  2012.  Hard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  1155  Market  St,  1st  Floor,  Contract  Admin  Service 
Desk.  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  renovate  the  existing  street 
pavement  on  various  streets  in  the  South  of  Market  (SOMA)  and  Mission  Districts.  The  work 
is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  approximately  $3,300,000.  The 
Contract  will  be  awarded  to  the  lowest  responsible  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  Rivera-Weiss  at  (415)  551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  December  20,  2011  at  10:00am  at  1680  Mission  Street,  San  Francisco,  2nd 
Floor  Conference  Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80 
points  (out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with 
the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  146.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  FTancisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
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contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Fluman  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Sts)  SF, 
CA  94103,  until  2:00  P.M.  on  01/12/2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Administration 
Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  applicable  category  of  work,  as 
posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to  submit  bids  for  this  contract. 

The  objective  of  the  project  Is  to  restore  pavement  in  streets  and  sidewalks  for  excavation 
work  done  by  SFWD  for  water  service  installation,  watermain  installation,  repair  of  pipe 
leaks  and  breaks,  and  meter  installation..  The  work  is  to  be  performed  in  San  Francisco,  CA. 
The  Engineer's  estimate  is  $3,050,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  Rivera -Weiss  at  (415)  551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
asphalt  concrete  milling  and  installation  and  traffic  control. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  December  21,  2011,  at  10:00  A.M.,  at  1990  Newcomb  avenue.  Main 
Conference  Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the 
"Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 


GOVERNMENT 
lOCUMENTS  qEPT 

DEC  -9  2011 

SAN  FRANCIS 
PUBLIC  LIBRARY 

ip://adtech.dailyjoumal.com/...NewOrder_Verily_Order.cfin?sid=3B558B04-4B8E-4AFC-968D.49776DE7CCF2829ll3258&OrderSen(=lll2/8/20ll  3:11:23  PM] 


1 


AdTech  Advertising  System 


A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  w/ork  each  subcontractor  will 
be  performing. 

In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in- 
excess of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as 
(a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

PENINSULA  2011  WATERSHED  COMPENSATION,  SASS,  AND  UPPER  SAN  MATEO  CREEK 
PROJECT 

Contract  No.  WD-2651R 

Sealed  bids  will  be  received  at  1145  Market  Street,  1st  floor,  (between  7th  & 8th  Sts)  SF, 
CA  94103,  until  2:00  P.M.  on  January  19,  2012.  Hard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  1155  Market  St.,  1st  floor.  Contract  Administration 
Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $180  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  category  of  work  titled:  "Habitat 
Development  Projects",  as  posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to 
submit  bids  for  this  contract. 

On  March  27,  2007,  the  SFPUC  adopted  a Project  Labor  Agreement  (the  "PLA")  for  its  Water 
System  Improvement  Program  of  which  this  Project,  CUW  38802,  is  a part.  A copy  of  the 
PLA  is  included  as  Document  00806  in  the  contract  documents.  Bidders  are  advised  that  the 
PLA  is  incorporated  into  and  made  a part  of  any  contract  awarded  for  Project  CUW  38802. 
PENINSULA  2011  WATERSHED  COMPENSATION,  SASS,  AND  UPPER  SAN  MATEO  CREEK 
PROJECT,  Contract  No.  WD-2651R  is  a part  of  CUW  38802. 

The  objective  of  the  project  is  to  develop  seasonal  wetlands,  riparian  and  grassland  habitat 
at  Sherwood  Point,  Adobe  Gulch  Creek,  Skyline  Blvd.  Skyline  Quarry  and  Upper  San  Mateo 
Creek  sites.  The  work  is  to  be  performed  in  San  Mateo  County,  CA.  The  Engineer’s  estimate 
ranges  from  $5,900,000  to  $6,700,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  per  San  Francisco  Administrative  Code  14B.  The  LBE 
subcontracting  goal  is  18%.  Both  San  Francisco  Small  & Micro- LBEs  and  SFPUC- LBEs 
IFJrms  certified  bv  SF  Human  Rights  Commission!  can  be  utilized  to  meet  this 
requirement.  Please  contact  Mindy  Lee  at  (415)  554-3136  for  further  information. 
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Subcontracting  opportunities  may  include,  but  not  limited  to,  the  following  major  types  of 
work:  hauling,  earthwork,  grading  and  landscaping.  Please  refer  to  Section  01600  in  the 
Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a contractor  networking  session  and  a pre-bid 
conference  to  be  held  on  January  4,  2012  at  8:30  a.m.  and  9:00  a.m.,  respectively,  at  1000 
El  Camino  Real,  Millbrae,  CA  94030.  Prime  bidder's  attendance  at  this  conference  is  worth 
15  points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at 
least  80  points  (out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed 
compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from 
performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  A 
site  inspection  of  all  5 construction  sites  will  be  held  immediately  following  the  pre-bid 
conference. 

A Class  "Class  A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in 
excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as 
(a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 
Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Fluman  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Sts)  SF, 
CA  94103,  until  2:00  P.M.  on  Thursday  February  23,  2012.  Flard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract 
Admin.  Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $300  fee  paid  by  cash 
or  by  check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version 
is  available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 

http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  category  of  work  titled : "Water 
Reservoirs",  as  posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to  submit  bids  for 
this  contract. 

On  March  27,  2007,  the  SFPUC  adopted  a Project  Labor  Agreement  (the  "PLA")  for  its  Water 
System  Improvement  Program  of  which  this  Project,  CUW33701,  is  a part.  A copy  of  the 
PLA  is  included  as  Document  00806  in  the  contract  documents.  Bidders  are  advised  that  the 
PLA  is  incorporated  into  and  made  a part  of  any  contract  awarded  for  Project  CUW33701. 
Sutro  Reservoir  Rehabilitation  and  Seismic  Upgrade,  Contract  No.  WD-2627  is  a part  of 
CUW33701. 

The  objective  of  the  project  is  to  seismically  retrofit  the  roof  and  supporting  structures, 
upgrade  the  foundation,  install  drainage  system  on  the  reservoir  embankment,  improve  the 
reservoir  under  drain,  spall  and  crack  repair  of  the  roof  structure,  install  concrete  lining, 
install  new  ventilations  on  the  side  walls,  upgrade  the  outlet  system,  and  install 
waterproofing  on  the  roof.  Sutro  Reservoir  is  located  on  Clarendon  Ave.  in  SF.  The  work  is 
to  be  performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is  between  $28,000,000  and 
$36,000,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  responsive  bidder. 

There  will  be  no  bid  discounts  for  this  contract.  The  LBE  subcontracting  goal  is  12%  and 
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ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be  utilized  to  meet  this  requirement 
(Firms  certified  by  SF  Human  Rights  Commission).  SFPUC-LBEs  cannot  be  utilized  to  meet 
the  12%  LBE  subcontracting  goal  requirement.  Please  contact  Mindy  Lee  at  415-551-3136 
for  further  information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the 
following  major  types  of  work:  mechanical,  electrical,  concrete,  anchor  bolts/pile  installation, 
pipe  lining/coating,  hazardous  material  removal,  landscaping.  Please  refer  to  Section  01600 
in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting 
goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  January  24,  2012  at  10:00  am,  at  1145  Market  St,  3rd  Floor  Main  Conference 
Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code.  A mandatory  site  inspection  will  be  held 
at  the  Sutro  Reservoir  on  Clarendon  Ave.  near  Olympia  Way,  on  January  24,  2012  at  2 P.M. 
Attendees  must  bring  their  own  hard  hats  and  water-resistant  boots.  An  optional  boat  tour 
of  the  reservoir  will  be  available  during  the  site  inspection. 

A Class  "Class  A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Spot  Sewer  Repair  Contract 
Contract  No.  WW-540 


Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  2/16/2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Administration 
Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 


The  objective  of  the  project  is  to  provide  contingency  based  as-needed  sewer  repair  on 
short  notice  at  locations  to  be  determined  within  the  City  of  San  Francisco.  The  work  is  to 
be  performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is  $4,000,000.  The  Contract  will 
be  awarded  to  the  lowest  responsible  responsive  bidder. 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  12%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  12%  LBE  subcontracting  goal  requirement.  Please 
contact  Mindy  Lee  at  415-554-3136  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  sawcutting, 
paving,  excavation,  traffic  control  and  concrete. 


GOVERNMENT 
DOCUMENTS  DEPT 

JAN  1 3 201' 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  January  31,  2012  10:00  A.M.  at  1680  Mission  St.  2nd  Floor  Conference  Room, 
San  Francisco.  Prime  bidder’s  attendance  at  this  conference  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the 
"Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 
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In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in 
excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as 
(a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Fluman  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

Treasure  Island  Wastewater  Treatment  Plant  Lime  Sludge  Stabilization  and  Dewatering 
Improvements 
Contract  No.  WW-517 

Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  March  1,  2012.  Hard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  abandon  the  existing  anaerobic  digestion  process  and 
replace  with  a Lime  sludge  stabilization  packaged  process  system  and  upgrade  the 
dewatering  process  to  produce  a Class  A biosolid.  The  work  is  to  be  performed  in  Treasure 
Island,  San  Francisco,  CA.  The  Engineer's  estimate  is  $2,200,000.  The  Contract  will  be 
awarded  to  the  lowest  responsible  responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  16%  LBE  subcontracting  goal  requirement.  Please 
contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  Electrical,  Plumbing, 
Insulation,  Structural  Steel  Fabrication,  Painting,  Concrete/Asphalt.  Please  refer  to  Section 
01600  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE 
subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  10:00  A.M.  on  February  9,  2012  at  1220  Avenue  M,  Treasure  Island.  Prime 
bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith 
Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be  held  at  the  Treasure 
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Island  Wastewater  Treatment  Plant,  located  at  1220  Avenue  M,  Treasure  Island  following  the 
Pre-bid  and  Contractor  Meeting. 

A Class  "B"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Fluman  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

LAUREL  HEIGHTS/HAIGHT  DISTRICTS  SEWER  REPLACEMENT 
AND  PAVEMENT  RENOVATION 
Contract  No.  WW-502 


Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  3/1/2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin.  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  renovate  the  existing  street 
pavement  on  various  streets  in  the  Laurel  Heights  and  Haight  districts.  The  work  is  to  be 
performed  in  San  Francisco,  California.  The  Engineer's  estimate  is  approximately 
$2,700,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  Rivera-Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control  and  concrete. 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  February  16,  2012  at  10:00am  at  1680  Mission  Street,  San  Francisco,  2nd 
Floor  Conference  Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80 
pointe  (out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with 
the  Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 


A Class  A California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
SAN  FRANCtfeCO  subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
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be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  Genera!  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  Genera!  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Poiicy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (betw/een  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  March  22,  2012.  Hard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  1155  Market  St,  1st  Floor,  Contract  Admin  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  install  8-inch  ductile  iron  main  and  renew  services  in 
Hartford,  18th,  19th,  and  Noe  Streets..  The  work  is  to  be  performed  in  San  Francisco,  CA. 
The  Engineer's  estimate  is  $1,650,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement.  Please 
contact  Andrew  Houston  at  (415)  551-4335  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
hauling,  shoring,  pavement  restoration,  sawcutting  and  traffic  control. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  March  1,  2012  at  10:00  AM  at  1990  Newcomb  Avenue,  San  Francisco,  CA 
94124.  Prime  bidder’s  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
- "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 


p||)://adtech.dailyjoumal.com/...ewOrder_Verify_Order.cfm?sid=3E8D06A3-971C-46F8-A5E7-9D66B71DB7A6826597807&OrderSent=I[2/9/2012  11:17:26  AM] 


AdTech  Advertising  System 


In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Fluman  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  3/22/2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin  Service 
Desk,  San  Francisco,  CA  94103  for  a non -refundable  $300  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for 
updates.  Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be 
required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  applicable  category  of  work,  as 
posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to  submit  bids  for  this  contract. 

On  March  27,  2007,  the  SFPUC  adopted  a Project  Labor  Agreement  (the  "PLA")  for  its  Water 
System  Improvement  Program  of  which  this  Project,  CUW35302,  is  a part.  A copy  of  the 
PLA  is  included  as  Document  00806  in  the  contract  documents.  Bidders  are  advised  that  the 
PLA  is  incorporated  into  and  made  a part  of  any  contract  awarded  for  Project  CUW35302. 
Seismic  Upgrade  of  Bay  Division  Pipeline  Nos.  3 and  4 at  the  Hayward  Fault,  Contract  No. 
WD-2629  is  a part  of  CUW35302. 

• The  objective  of  the  project  is  to  reduce  the  risk  of  pipeline  failure  in  a major  seismic 
event  at  the  Hayward  Fault.  Work  includes  a new  articulated  concrete  vault;  72-78  inch 
welded  steel  pipe;  72-inch-diameter  slip  joint;  96-inch-diameter  steel  pipe;  96-inch 
diameter  expansion  joint;  concrete  vault;  concrete  encasement  of  existing  96-inch  diameter 
pipe,  modifications  to  an  existing  slip  joint  vault,  slip-lining  existing  96-inch  diameter  pipe; 
12-inch  and  30-inch  water  pipelines;  drainage  improvements  and  utility  relocation.  Work  to 
be  performed  in  the  City  of  Fremont,  California.  The  Engineer's  estimate  is  between 
$49,000,000  and  $54,000,000.  The  Contract  will  be  awarded  to  the  lowest  responsible 
responsive  bidder. 

There  will  be  no  bid  discounts  for  this  contract.  The  LBE  subcontracting  goal  is  7%.  Both 
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San  Francisco  . Small  & Micro-LBEs  and  SFPUC-LBEs  f Firms  cettified  bv  SF  Human 
RLcLhts_CQromission)  can  be  utilized  to  meet  this  requirement.  Please  contact  Mindy 
Lee  at  415-554-3136  for  further  information.  Subcontracting  opportunities  may  include,  but 
are  not  limited  to  the  following  major  types  of  work:  earthwork,  trucking  and  hauling, 
pipeline  construction,  pipeline  appurtenances,  concrete  work,  reinforcing  steel,  paving, 
drilling,  electrical,  and  landscaping.  Please  refer  to  Section  01600  in  the  Specifications 
regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  March  6,  2012  at  10:00  a.m.,  at  1155  Market  Street,  6th  Floor  Main 
Conference  Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the 
"Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be 
held  later  that  afternoon  at  Mission  Blvd  and  Curtner  Road  in  Fremont,  California,  at  2:00 
p.m.  on  March  6,  2012. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 


If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  3/29/2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Administration 
Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 


The  objective  of  the  project  is  to  replace  the  existing  sewer  and  renovate  the  existing  street 
pavement  on  various  streets  in  the  Richmond  District..  The  work  is  to  be  performed  in  SF, 
CA.  The  Engineer's  estimate  is  $3,200,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  responsive  bidder. 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  14%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  14%  LBE  subcontracting  goal  requirement.  Please 
contact  Andrew  Houston  at  415-551-4335  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work: 
trucking, saw  cutting,  paving,  excavation,  traffic  control  and  concrete. 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  March  15,  2012  10  A.M.  at  1680  Mission  Street,  Second  Floor  Conference 
Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 


A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 
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In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in 
excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as 
(a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY 
OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
INFRASTRUCTURE  DIVISION 

Bayview/Hunters  Point  Districts  Sewer  Replacement/Rehabilitation 
and  Pavement  Renovation 
Contract  No.  WW-508 

Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  April  5,  2012.  Hard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  renovate  the  existing  street 
pavement  on  various  streets  in  the  Bayview/Hunters  Point  Districts.  The  work  is  to  be 
performed  in  SF,  CA.  The  Engineer's  estimate  is  approximately  $2,900,000.  The  Contract 
will  be  awarded  to  the  lowest  responsible  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  20%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  20%  LBE  subcontracting  goal  requirement.  Please 
contact  Gary  C.  Wong  at  415-554-3106  for  further  information.  Subcontracting  opportunities 
may  include,  but  are  not  limited,  to  the  following  major  types  of  work:  trucking,  saw 
cutting,  paving,  excavation,  traffic  control  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  March  22,  2012,  at  10:00  A.M.  at  1680  Mission  St.,  3rd  Floor  Main  Conference 
Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "Class  A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in 
excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as 
(a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 
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Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

WD-2612  8"  Ductile  Iron  Main  Installation  in  Florida  Street  from  16th  Street  to  26th  Street 
Contract  No.  WD-2612 

Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  and  8th  Streets) 
San  Francisco,  CA  94103,  until  2:00  P.M.  on  4/19/2012.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract 
Administration  Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid 
by  cash  or  by  check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD 
version  is  available  for  a fee  of  $10.  Visit  http:/Afwater.org/contracts  for  updates. 

The  objective  of  the  project  Is  to  install  approximately  6,200  LF  of  4".  6"  and  8"  ductile  iron 
pipe  and  copper  services  at  Florida  St.  from  16th  to  26th  Street.  The  work  is  to  be 
performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is  $1,500,000.  The  Contract  will  be 
awarded  to  the  lowest  responsible  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  20%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  20%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  Rivera-Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  Trucking 
and  Hauling,  Shoring,  Pavement  Restoration,  Sawcutting  and  Traffic  Control. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  March  28,  2012,  10:00  A.M.  at  1990  Newcomb  Ave.  Conference  Room.  Prime 
bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith 
Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 
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In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Con.struction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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DVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 
Bernal  Heights/Potrero  Districts  Sev\/er  Replacement/Rehabilitation  & Pavement  Renovation 
Contract  No.  WW-507 

Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Sts)  SF, 
CA  94103,  until  2:00  P.M.  on  4/26/2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin.  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  renovate  the  existing  street 
pavement  on  various  streets  in  the  Bernal  Heights/Potrero  Districts.  The  work  is  to  be 
performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is  approximately  $3,500,000.  The 
Contract  will  be  awarded  to  the  lowest  responsible  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  Rivera -Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  4/12/2012,  at  10:00  A.M.,  1680  Mission  Street,  2nd  Floor  Main  Conference 
Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 
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In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Fluman  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 

CITY  & COUNTY  OF  SAN  FRANCISCO  MAR  i : 

SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 

INFRASTRUCTURE  DIVISION  SAN  FRANCr  CO 

PUBLIC  LIBL  .aV 

Job  Order  Contract,  HVAC  Energy  Efficiency  (C-20),  San  Francisco/Peninsula 
Contract  No.  JOC-38,  JOC-39,  JOC-40 


Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  and  8th  Streets) 
San  Francisco,  CA  94103,  until  2:00  P.M.  on  4/5/2012  for  JOC-38,  4/12/2012  for  JOC-39, 
and  4/19  for  JOC-40.  Bids  that  are  hand-delivered  prior  to  12:00  noon  on  the  day  of  bid 
opening  as  well  as  bids  that  are  mailed  or  sent  by  messenger  service  shall  be  delivered  to:  SFPUC 
Contract  Administration  Bureau,  1155  Market  Street,  9"’  Floor,  San  Francisco,  CA  94103, 
Attention:  Benjamin  J.  Poole.  The  Project  Manual,  Construction  Task  Catalog®  and  Technical 
Specification,  and  Bid  Forms  are  posted  on  http://sfwater.org/contracts.  Please  also  check  this 
website  for  updates. 

A Job  Order  Contract  is  an  indefinite  quantity  contract  pursuant  to  which  the  San  Francisco 
Public  Utilities  Commission  may  accomplish  a series  of  projects  with  a single,  competitively  bid 
contract  awarded  before  the  projects  are  identified.  Contractors  bid  an  adjustment  factor  to  pre-set 
unit  prices.  Work  is  accomplished  by  issuing  task  orders  to  the  successful  contractor  during  the 
three  year  term  of  the  contract. 

The  value  of  the  contract  is  not  to  exceed  $3,000,000.00  with  an  option  for  an  additional  dollar 
value  of  $1,500,000.00,  for  a total  potential  cumulative  value  of  $4,500,000.00.  The  work  is  to 
be  performed  in  San  Francisco,  San  Mateo  Counties.  A bid  bond  in  the  amount  of  10%  of  the 
original  contract  value  will  be  required. 

Each  Contract  will  be  awarded  to  the  lowest  responsible  responsive  bidder.  These  three  JOC 
HVAC  contracts  are  being  advertised  simultaneously,  utilizing  the  same  Project  Manual, 
Construction  Task  Catalog,  and  CD,  but  with  separate  bid  form  packages  and  different  bid 
opening  times  (JOC-38  due  4/5/12  at  2:00  P.M.;  JOC-39  due  4/12/12  at  2:00  P.M.;  JOC-40 
due  4/19/12  at  2:00  P.M.).  While  a contractor  may  submit  bids  on  ail  3 HVAC  contracts, 
according  to  Chapter  6 of  the  San  Francisco  Administrative  Code,  a contractor  may  be  awarded 
only  one  JOC  contract  with  the  SFPUC. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
subcontracting  goal  is  8.00%  for  Small  and  Micro-LBEs  (Firms  certified  by  SF  Human  Rights 
Commission).  Only  San  Francisco  Small  and  Micro-LBEs  can  be  utilized  to  meet  this 
requirement.  Please  contact  Gary  Lee  (JOC-38,  554-3106),  Mindy  Lee  (JOC-39,  554-3136), 
Bayard  Fong  (JOC-40,  554-3103)  for  further  information.  Subcontracting  opportunities  may 
include,  but  not  limited,  to  the  following  major  types  of  work:  Boiler/Hot  Water/Steam  Fitting 
(C-4),  Boiler/Hot  Water/Steam  Fitting  Supplies,  Electrical  Engineering;  Hazardous  Materials 
Contractors,  Heating/V  entilation/Air  Conditioning  Contractor  (C-20  Non-Specialized), 
Insulation/Acoustical  Contractor  (C-2),  Trucking  & Hauling. 

Interested  bidders  are  strongly  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  Tuesday,  March  20,  2012  at  10:00  A.M.,  at  1145  Market  Street,  3rd 
Floor  Large  Conference  Room.  Prime  bidder’s  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  “Good  Faith  Outreach”  requirements.  Bidders  must  achieve  at  least  80 


points  (out  of  a possible  100  points),  as  detemiined  by  HRC,  to  be  deemed  compliant  with  the 
“Good  Faith  Outreach”  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  The  pre-bid  meeting  is 
conducted  as  a workshop  to  give  the  contractors  guidance  about  the  mechanics  of  being  a Job 
Order  Contractor.  The  pre-bid  meeting  explains  how  to  analyze  the  Construction  Task  Catalog®, 
how  to  calculate  adjustment  factors  and  the  award  criteria  figure  (ACF),  what  is  involved  in 
developing  a cost  proposal,  the  personnel  requirements  to  staff  a Job  Order  Contract,  and 
generally,  how  to  be  successful  under  the  JOC  system. 

A Class  “C-20”  California  Contractors  License  is  required  to  bid.  In  addition  to  possession  of  a 
C-20  license  for  at  least  the  past  (7)  seven  years,  bidder  must  have  a minimum  of  $5,000,000 
annual  revenue  for  each  of  the  past  (5)  five  years.  Bidder  must  have  a proven  track  record 
installing  HVAC  Controls/EMS,  Central  Plants  (Boilers,  Chillers,  Cooling  Towers),  Air 
Handlers,  Air-Side  and  Hot  & Chilled  Water  Distribution  Systems,  DHW  Systems,  TAB  and 
Commissioning.  Project  Managers  must  have  a minimum  of  8 years  of  experience  developing, 
and  installing  commercial  or  industrial  HVAC  projects.  Furthermore,  each  listed  subcontractor 
must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such 
time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission  recommends  the 
contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission  then  adopts  a resolution 
awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all  contract  awards  are  subject  to 
certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be  certified 
by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits  Provisions  of 
Chapter  12B  of  the  City’s  Administrative  Code  within  two  weeks  after  notification  of  award  by 
the  SFPUC  General  Manager. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by  this 
Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the  Advertisement 
for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract  Administration 
Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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j ADVERTISEMENT  FOR  BIDS 

CITY  & COUNTY  OF  SAN  FRANCISCO 
SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 
INFRASTRUCTURE  DIVISION 

Job  Order  Contract,  HVAC  Energy  Efficiency  (C-20),  San  Francisco/Peninsula 
Contract  No.  JOC-38,  JOC-39,  JOC-40 

Sealed  bids  wiii  be  received  at  1145  Market  Street,  1st  Fioor,  (between  7th  and 
8th  Streets)  San  Francisco,  CA  94103,  untii  2:00  P.M.  on  4/5/2012  for  JOC-38, 
4/12/2012  for  JOC-39,  and  4/19  for  JOC-40.  Bids  that  are  hand-delivered  prior  to 
12:00  noon  on  the  day  of  bid  opening  as  well  as  bids  that  are  mailed  or  sent  by  messenger 
service  shall  be  delivered  to:  SFPUC  Contract  Administration  Bureau,  1155  Market  Street, 
9*^^  Floor,  San  Francisco,  CA  94103,  Attention:  Benjamin  J.  Poole.  The  Project  Manual, 
Construction  Task  Catalog®  and  Technical  Specification,  and  Bid  Forms  are  posted  on 
http://sfwater.org/contracts.  Please  also  check  this  website  for  updates. 

A Job  Order  Contract  is  an  indefinite  quantity  contract  pursuant  to  which  the  San  Francisco 
Public  Utilities  Commission  may  accomplish  a series  of  projects  with  a single,  competitively 
bid  contract  awarded  before  the  projects  are  identified.  Contractors  bid  an  adjustment  factor 
to  pre-set  unit  prices.  Work  is  accomplished  by  issuing  task  orders  to  the  successful 
contractor  during  the  three  year  term  of  the  contract. 

The  value  of  the  contract  is  not  to  exceed  $3,000,000  with  an  option  for  an  additional  dollar 
value  of  $1,500,000  for  a total  potential  cumulative  value  of  $4,500,000.  The  work  is  to  be 
performed  in  San  Francisco  and  San  Mateo  Counties.  A bid  bond  in  the  amount  of  10%  of 
the  original  contract  value  will  be  required. 

Each  Contract  will  be  awarded  to  the  lowest  responsible  responsive  bidder.  These  three 
JOC  HVAC  contracts  are  being  advertised  simultaneously,  utilizing  the  same 
Project  Manual,  Construction  Task  Catalog,  and  CD,  but  with  separate  bid  form 
packages  and  different  bid  opening  times  (JOC-38  due  4/5/12  at  2:00  P.M.;  JOC- 
39  due  4/12/12  at  2:00  P.M.;  JOC-40  due  4/19/12  at  2:00  P.M.).  While  a contractor 
may  submit  bids  on  all  3 FIVAC  contracts,  according  to  Chapter  6 of  the  San  Francisco 
Administrative  Code,  a contractor  may  be  awarded  only  one  JOC  contract  with  the  SFPUC. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
subcontracting  goal  is  8.00%  for  Small  and  Micro-LBEs  (Firms  certified  by  SF  Human  Rights 
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Commission).  Only  San  Francisco  Small  and  Micro- LBEs  can  be  utilized  to  meet  this 
requirement.  Please  contact  Gary  Wong  (JOC-38,  554-3106),  Mindy  Lee  (JOC-39,  554- 
3136),  and  Bayard  Fong  (JOC-40,  554-3103)  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  follow/ing  major  types  of  work:  Boiler/Hot 
Water/Steam  Fitting  (C-4),  Boiler/Hot  Water/Steam  Fitting  Supplies,  Electrical  Engineering; 
Hazardous  Materials  Contractors,  Heating/Ventilation/Air  Conditioning  Contractor  (C-20  Non- 
Specialized),  Insulation/Acoustical  Contractor  (C-2),  Trucking  & Hauling. 

Interested  bidders  are  strongly  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  Tuesday,  March  20,  2012  at  10:00  A.M.,  at  1145  Market 
Street,  3rd  Floor  Large  Conference  Room.  Prime  bidder's  attendance  at  this  conference 
is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must 
achieve  at  least  80  points  (out  of  a possible  100  points),  as  determined  by  HRC,  to  be 
deemed  compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt 
from  performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative 
Code.  The  pre-bid  meeting  is  conducted  as  a workshop  to  give  the  contractors  guidance 
about  the  mechanics  of  being  a Job  Order  Contractor.  The  pre-bid  meeting  explains  how  to 
analyze  the  Construction  Task  Catalog®,  how  to  calculate  adjustment  factors  and  the  award 
criteria  figure  (ACF),  what  is  involved  in  developing  a cost  proposal,  the  personnel 
requirements  to  staff  a Job  Order  Contract,  and  generally,  how  to  be  successful  under  the 
JOC  system. 

A Class  "C-20"  California  Contractors  License  is  required  to  bid.  In  addition  to  possession  of 
a C-20  license  for  at  least  the  past  (7)  seven  years,  bidder  must  have  a minimum  of 
$5,000,000  annual  revenue  for  each  of  the  past  (5)  five  years.  Bidder  must  have  a proven 
track  record  installing  HVAC  Controls/EMS,  Central  Plants  (Boilers,  Chillers,  Cooling  Towers), 
Air  Handlers,  Air-Side  and  Hot  & Chilled  Water  Distribution  Systems,  DHW  Systems,  TAB 
and  Commissioning.  Project  Managers  must  have  a minimum  of  8 years  of  experience 
developing,  and  installing  commercial  or  industrial  HVAC  projects.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Southeast  Water  Pollution  Control  Plant  Dewatering  Facility  Corrosion  Repairs 
Contract  No.  WW-522 


Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  and  8th  Streets) 
San  Francisco,  CA  94103,  until  2:00  P.M.  on  May  3,  2012.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract 
Administration  Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $180  fee  paid 
by  cash  or  by  check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD 
version  is  available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 


This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  Wastewater  Treatment 
Facilitiescategory  of  work,  as  posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to 
submit  bids  for  this  contract. 


The  objective  of  the  project  is  to  repair  or  replace  corroded  infrastructure  in  the  Southeast 
Wastewater  Treatment  Plant's  dewatering  facility  located  at  750  Phelps  St.  San  Francisco. 
The  work  is  to  be  performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is  in  the  range  of 
$8,000,000  to  $9,000,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and 
responsive  bidder. 


•NT 

DEPT 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  14%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  14%  LBE  subcontracting  goal  requirement.  Please 
contact  Andrew  Houston  at  (415)551-4335  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  concrete, 
electrical,  earthwork,  HVAC  and  metal  works.  Please  refer  to  Section  01600  in  the 
Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting  goal. 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
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to  be  held  at  Southeast  Wastewater  Treatment  Plant,  750  Phelps  Street,  San  Francisco,  at 
10:00  AM  on  April  12,  2012.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80 
points  (out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with 
the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will 
follow  the  pre-bid  conference. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  '6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

McLaren/Ingleside/Excelsior/Mt.  Davidson  Districts 
Sewer  Replacement  and  Pavement  Renovation 
Contract  No.  WW-506 

Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  4/12/2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin.  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  renovate  the  existing  street 
pavement  on  various  streets  in  the  McLaren,  Ingleside,  Excelsior  and  Mt.  Davidson  Districts. 
The  work  is  to  be  performed  in  San  Francisco,  California.  The  Engineer's  estimate  is 
approximately  $2,300,000.  The  Contract  will  be  awarded  to  the  lowest  responsible 
responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  Rivera-Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control,  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  March  29,  2012,  at  10:00  am,  at  1680  Mission  Street,  Second  Floor 
Conference  Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the 
"Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
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to  be  held  at  Southeast  Wastewater  Treatment  Plant,  750  Phelps  Street,  San  Francisco,  at 
10:00  AM  on  April  12,  2012.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80 
points  (out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with 
the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will 
follow  the  pre-bid  conference. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 

Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  '6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

McLaren/Ingleside/Excelsior/Mt.  Davidson  Districts 
Sewer  Replacement  and  Pavement  Renovation 
Contract  No.  WW-506 

Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  4/12/2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin.  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  renovate  the  existing  street 
pavement  on  various  streets  in  the  McLaren,  Ingleside,  Excelsior  and  Mt.  Davidson  Districts. 
The  work  is  to  be  performed  in  San  Francisco,  California.  The  Engineer's  estimate  is 
approximately  $2,300,000.  The  Contract  will  be  awarded  to  the  lowest  responsible 
responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  Rivera-Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control,  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  March  29,  2012,  at  10:00  am,  at  1680  Mission  Street,  Second  Floor 
Conference  Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the 
"Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
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subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in 

excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as  i 

(a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC 

then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 

contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be  j 

certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits  j 

Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objecb'on. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UnumES  commission  INFRASTRUCTURE  DIVISION 


Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  MaylO,  2012.  Hard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Administration 
Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  renovate  the  existing  street 
pavement  on  various  streets  in  the  Noe  and  Glen  Park  Districts.  The  work  is  to  be 
performed  in  SF,  CA.  The  Engineer's  estimate  is  approximately  $3,200,000.  The  Contract 
will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  20%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  20%  LBE  subcontracting  goal  requirement.  Please 
contact  Gary  Wong  at  415-551-3106  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  saw  cutting, 
paving,  excavation,  traffic  control,  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  April  26,  2012  at  1 pm,  at  1680  Mission  Street,  2nd  Floor  Conference  Room. 
Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good 
Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 
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In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Fluman  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSIONINFRASTRUCTURE  DIVISION 

Oceanside  Water  Pollution  Control  Plant 
620  Digesters  SBR  TPAD  Conversion  and  Facility  Improvements 
Contract  No.  WW-490 

Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  5/31/2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Administration 
Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $240  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  Wastewater  Treatment  Facilities 
category  of  work,  as  posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to  submit  bids 
for  this  contract. 

The  objective  of  the  project  is  to  reconfigure  the  existing  single  stage  anaerobic  flow 
through  digestion  process  to  a sequencing  batch  reactor,  temperature  phased  anaerobic 
digestion  process  (SBR  TPAD),  replace  low  pressure  steam  boilers,  install  closed-cell  foam 
and  tensioned  fabric  membrane,  install  scum  pumps  and  screening  unit,  and  perform 
digestion  process  equipment  improvements  for  the  four  (4)  (E)  digester  units.  The  work  is  to 
be  performed  at  the  Oceanside  Water  Treatment  Plant,  in  San  Francisco,  Cahfornia.  The 
Engineer's  estimate  is  in  the  range  of  $ 16,500,000  to  $17,500,000.  The  Contract  will  be 
awarded  to  the  lowest  responsible  and  responsive  bidder. 

There  will  be  no  bid  discounts  for  this  contract.  The  LBE  subcontracting  goal  is  14%  and 
ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be  utilized  to  meet  this  requirement 
(Firms  certified  by  SF  Human  Rights  Commission).  SFPUC -LBEs  cannot  be  utilized  to  meet 
the  14%  LBE  subcontracting  goal  requirement.  Please  contact  Hadas  Rivera-Weiss  at  415- 
551-4814for  further  information.  Subcontracting  opportunities  may  include,  but  not  limited, 
to  the  following  major  types  of  work:  concrete,  electrical,  structural,  HVAC,  metal  and  other 
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works  as  specified.  Please  refer  to  Section  01600  in  the  Specifications  regarding  the 
purchase  of  equipment  to  achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  Oceanside  Water  Pollution  Control  Plant,  3500  Great  Highway,  San  Francisco, 
in  Building  930  Conference  Room,  at  10:00  AM  on  May  02,  2012  . Prime  bidder's  attendance 
at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach" 
requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as 
determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach"  requirements, 
unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B) 
of  the  Administrative  Code.  A site  inspection  will  be  held  at  Oceanside  Water  Pollution 
Control  Plant  following  the  pre-bid  conference  on  May  02,  2012  . 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection 
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Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  &8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  May  24,  2012.  Hard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  applicable  category  of  work,  as 
posted  at  http://sfwater.org/pre-qualify  v/ill  be  allowed  to  submit  bids  for  this  contract. 

On  March  27,  2007,  the  SFPUC  adopted  a Project  Labor  Agreement  (the  "PLA")  for  its  Water 
System  Improvement  Program  of  which  this  Project,  CUW38802,  is  a part.  A copy  of  the 
PLA  is  included  as  Document  00806  in  the  contract  documents.  Bidders  are  advised  that  the 
PLA  is  incorporated  into  and  made  a part  of  any  contract  awarded  for  Project  CUW38802. 
BIOREGIONAL  HABITAT  RESTORATION,  SHEEP  CAMP  CREEK,  Contract  No.  WD-2666  is  a 
part  of  CUW38802. 

The  objective  of  the  project  is  to  restore  Sheep  Camp  Creek,  re-establish  riparian  habitat 
and  roadway  improvements.  The  work  is  to  be  performed  in  Alameda  County,  CA.  The 
Engineer's  estimate  is  $2,700,000.  The  Contract  will  be  awarded  to  the  lowest  responsible 
and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%.  Both  San  Francisco  Small  & Micro-LBEs  and  SFPUC- 
LBEs  (Firm?  certifieci  by  SF  Humgn  Rights.  Cammission)  can  be  utilized  to  meet  this 
requirement.  Please  contact  Hadas  Rivera-Weiss  at  415-551-4814  for  further  information. 
Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  stream  restoration,  pond  restoration,  culvert  replacement,  roadway  improvement, 
fence,  and  planting  maintenance.  Please  refer  to  Section  01600  in  the  Specifications 
regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting  goal. 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  May  3,  2012  at  1:30  PM  at  the  Sunol  Yard  Conference  Room,  505  Paloma 
Way,  Sunol,  CA.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the 
"Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be 
held  immediately  following  the  pre-bid  conference. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
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Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  Thursday  May  17,  2012.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract 
Admin  Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $300  fee  paid  by  cash 
or  by  check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version 
is  available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 

http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  category  of  work  titled:  "Local 
Water  - Water  Reservoirs",  as  posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to 
submit  bids  for  this  contract. 

On  March  27,  2007,  the  SFPUC  adopted  a Project  Labor  Agreement  (the  "PLA")  for  its  Water 
System  Improvement  Program  of  which  this  Project,  CUW33701,  is  a part.  A copy  of  the 
PLA  is  included  as  Document  00806  in  the  contract  documents.  Bidders  are  advised  that  the 
PLA  is  incorporated  into  and  made  a part  of  any  contract  awarded  for  Project  CUW33701. 
Sutro  Reservoir  Rehabilitation  and  Seismic  Upgrade,  Contract  No.  WD-2627R  is  a part  of 
CUW33701. 

The  objective  of  the  project  is  to  seismically  retrofit  the  roof  and  supporting  structures  of 
the  Sutro  Reservoir,  upgrade  the  foundation,  install  a drainage  system  on  the  reservoir 
embankment,  improve  the  reservoir  under  drain,  spall  and  crack  repair  of  the  roof  structure, 
remove  existing  asphaltic  lining,  install  concrete  lining,  install  new  ventilations  on  the  side 
walls,  upgrade  the  outlet  system,  and  install  waterproofing  on  the  roof.  The  work  is  to  be 
performed  at  Sutro  Reservoir,  located  on  Clarendon  Ave.  in  SF,  CA.  The  Engineer's  estimate 
is  between  $28,000,000  and  $36,000,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 
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There  will  be  no  bid  discounts  for  this  contract.  The  LBE  subcontracting  goal  is  12%  and 
ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be  utilized  to  meet  this  requirement 
(Firms  certified  by  SF  Human  Rights  Commission).  SFPUC-LBEs  cannot  be  utilized  to  meet 
the  12%  LBE  subcontracting  goal  requirement.  Please  contact  Mindy  Lee  at  415-554-3136 
for  further  information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the 
following  major  types  of  work:  mechanical,  electrical,  concrete,  anchor  bolts/pile  installation, 
pipe  lining/coating,  hazardous  material  removal,  landscaping.  Please  refer  to  Section  01600 
in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting 
goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  May  3,.  2012  at  10:00  am,  at  1145  Market  St.,  1®*^  Floor  Main  Conference 
Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be  held  at  the 
Sutro  Reservoir  on  Clarendon  Ave.  near  Olympia  Way,  on  May  3,  2012  at  1:30  P.M. 
Attendees  must  bring  their  own  hard  hats  and  water-resistant  boots  if  they  wish  to 
participate  in  the  optional  boat  tour  of  the  Reservoir. 

A Class  "Class  A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 

SF,  CA  94103,  until  2 P.M.  on  May  31,  2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $180  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for 
updates.  Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be 
required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

The  objective  of  the  project  is  to  implement  security  improvements  through  various  areas  of 
Southeast  Water  Pollution  Control  Plant,  Oceanside  Water  Pollution  Control  Plant,  and 
Westside  Pump  Station.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is 
in  the  range  of  $6,500,000  and  $6,800,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  9%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement.  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  9%  LBE  subcontracting  goal  requirement.  Please 
contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  concrete,  fencing  and 
93tes,  earthwork  and  paving,  electrical,  and  trucking  & hauling.  Please  refer  to  Section 
GOVERlS  MENT  OI6OO  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE 

DOCUMENlTS  OEPf 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
Ann  2 4 ?ni?  10AM  at  Oceanside  Plant,  3500  Great  Highway,  Building  930 

Hrr\  £i  ^ cUI-  Conference  Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
OAfvl  CTQ A i’lir'IQP’O  ^ possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the 

OAN  rHAf  lUloUU  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
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outreach  efforts  under  Section  146.8(B)  of  the  Administrative  Code.  A site  inspection  will  be 
held  immediately  after  the  pre-bid  conference  at  the  three  locations  (Oceanside  Water 
Pollution  Control  Plant,  Westside  Pump  Station  t and  Southeast  Water  Pollution  Control 
Plant). 

A Class  "A  or  CIO"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

SOUTHEAST  WATER  POLLUTION  CONTROL  PLANT 
NORTHSIDE  FACILITY  RELIABILITY  UPGRADES -PHASE  II 
Contract  No.  WW-525 

Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  and  8th  Streets) 
SF,  CA  94103,  until  2PM  on  June  28,  2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $210  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for 
updates.  Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be 
required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre- 
qualification process  for  Wastewater  Treatment  Facilities  category  of  work,  as  posted  at 
httD://sfwater.orq/Dre-Qualifv.  will  be  allowed  to  submit  bids  for  this  contract. 

The  objective  of  the  project  is  to  increase  the  facility  reliability  by  replacing  aging 
mechanical  and  electrical  systems  in  the  Southeast  Plant  230  and  260  areas.  The  work  is  to 
be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $14,000,000.  The  Contract  will  be 
awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  8%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  8%  LBE  subcontracting  goal  requirement.  Please 
contact  Mindy  Lee  at  415-554-3136  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  concrete  electrical,  HVAC 
and  steel  works.  Please  refer  to  Section  01600  in  the  Specifications  regarding  the  purchase 
of  equipment  to  achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  June  5,  2012  at  Southeast  Wastewater  Treatment  Plant,  Building  930 
Conference  Room,  750  Phelps  Street,  San  Francisco  at  10AM.  Prime  bidder's  attendance  at 
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this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements. 
Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as  determined  by 
HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is 
exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the 
Administrative  Code.  A site  inspection  will  follow  the  pre-bid  conference  at  Southeast 
Wastewater  Treatment  Plant  Northside  Facility. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  ail  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds.  Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded 
must  be  certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Locai  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

MASON  AND  POWELL  STREETS  SEWER  SYSTEM  IMPROVEMENT  AND  PAVEMENT 
RENOVATION 
Contract  No.  WW-442 

Sealed  bids  will  be  received  at  1145  Market  Street,  1st  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  June  28,  2012.  Hard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Administration 
Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $180  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  applicable  category  of  work. 
Sewer  Pipelines,  as  posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to  submit  bids 
for  this  contract. 

The  objective  of  the  project  Replace  sewers  and  perform  pavement  renovation  on  Mason, 
Powell  and  Bay  Streets.  The  work  is  to  be  performed  in  SF,  CA  The  Engineer's  estimate  is 
$6,000,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  26%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  26%  LBE  subcontracting  goal  requirement.  Please 
contact  Bayard  Fong  at  415-554-3106  for  further  information.  Subcontracting  opportunities 
may  include,  but  are  not  limited,  to  the  following  major  types  of  work:  sawcutting, 
excavation,  trucking,  asphalt  and  concrete  paving  and  traffic  control. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  1680  Mission  Street,  San  Francisco,  Calif,  on  June  12,  2012,  in  the  2"*^  Floor 
Conference  Room  at  10:00  A.M.  Prime  bidder's  attendance  at  this  conference  is  worth  15 
points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at 
least  80  points  (out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed 
compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from 
performing  good  faith  outreach  efforts  under  Section  148.8(B)  of  the  Administrative  Code. 
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A Class  "Class  A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 


i 

http://adtech.dailyjoumal.com/.../NewOrder_Verify_Order.cfm?sid=D985288A-78E6-4E14-9F88-0854427DA18E816I81976&OrderSent=ll5/24/2012  12:09:17  l|| 


.dTech  Advertising  System 


AdTedi®  I New  Order 


Home 
New  Order 
Copy  Order 
Order  Lookup 
Order  Tracking 
Open  [1] 

Ready  [0] 

Sent  [1] 
Newspapers 
Accounting 
Reports 
Help 


Your  Order  is  sent. 


■Customer  Information 


Customer  Name 

Address 

City 

State  - Zip 


SF  PUC  (UEB/SFWD/HHWP) 
1155  MARKET  ST  9TH  FLR 
SAN  FRANCISCO 
CA  - 94103 


Master  Id 

Phone 

Fax 


52726 

4155543496 


Product  Information 


Legal 

||Order  information 


GOVERNMENT  - NOTICE  INVITING  BIDS 


Attention  Name 
Ad  Description 
Special  Instructions 
Orders  Created 


WW-499 

Please  confirm  my  ader  order.  Thank  you  very  much. 


Billing  Reference  No. 
Sale/Hrg/Bid  Date 


I 

i lUii 


Order  No. 

Newspaper  Name 

Publishing  Dates 

Ad 

Price 

Ad 

Status 

2324911 

SA^ 

err 

1 FRANCISCO  CHRONICLE- 
f&CO.  10%,  CA 

06/02/2012 

Depth  : 9.60" 
Lines  : 118 

Pricing 
will  be 
done  by 
D3C 

Sent 

Order  No. 

Newspaper 

View 

2324911 

SAN  FRANCISCO  CHRONICLE-CITYSiCO.  10% 

View  Ad  In  PDF 

GOVE 

DOCUiv 


:ho; 


MAY  31 


SAK 


VNT 

5 DEPT 


CO 

' ‘ :^;ARY 


ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Sealed  bids  will  be  received  at  1155  Market  Street,  4^^  Floor,  (between  7th  & 8th  Streets) 
SF,  CA  94103,  until  2:00  P.M.  on  July  3,  2012.  Hard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  renovate  the  existing  street 
pavement  on  various  streets  in  the  Downtown  District.  The  work  is  to  be  performed  in  SF, 
CA.  The  Engineer's  estimate  is  approximately  $2,000,000.  The  Contract  will  be  awarded  to 
the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  22%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  22%  LBE  subcontracting  goal  requirement.  Please 
contact  Gary  Wong  at  415-554-3106  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  saw  cutting, 
paving,  excavation,  traffic  control,  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  June  14,  2012  10:00  am  at  1680  Mission  St.,  Second  Floor  Conference  Room, 
SF.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  148.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 
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In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Sealed  bids  will  be  received  at  1155  Market  Street,  4*^^  Floor,  (between  7th  and  8th  Streets) 

SF,  CA  94103,  until  2:00  P.M.  on  July  3,  2012.  Hard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $180  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  provide  contingency  based  as-needed  sewer  repair  on 
short  notice  at  locations  to  be  determined  within  the  City  and  County  of  San  Francisco.  The 
work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  approximately  $7,000,000. 

The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  12%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  12%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  Rvera-Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  June  14,  2012,  11:00  A.M.  at  1680  Mission  St.,  2"^*  floor,  Conference  Room. 

Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good 
. ' o ruroT  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 

DDCUI/''  0 UcP  I points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
HAW  o 1 Section  14B. 8(B)  of  the  Administrative  Code. 

MAY  o 1 |(Ui- 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
FR'Y'  . ‘ 'ISCY?  be  performing. 

PUBLIC  LIBRARY 

i.dailyjoumal.cotn/...NewOrder_Verify_Or<ler.cfm?sid-9F8C6129-825F-420l-AB0F-68BE557F996C8299l4476&OrderSeiil-l(5/3l/20l2  10:06:18  AM| 


IfWaoh. 


AdTech  Advertising  System 


r.- 


In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Index  Code 
#573544 

08/02/2012 


AS-NEEDED  MAIN  SEWER  REPLACEMENT 
Contract  No.  WW-553 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  2"'^  Floor,  San  Francisco,  CA 
94103,  until  2:00  P.M.  on  August  2,  2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  1155  Market  St.,  1st  Floor,  Contract  Admin.  Service 
Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  provide  contingency-based  main  sewer  replacement  on 
short  notice  at  various  locations  within  the  City  and  County  of  San  Francisco.  The  work  is  to 
be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $3,400,000.  The  Contract  will  be 
awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  13%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC - 
LBEs  cannot  be  utilized  to  meet  the  13%  LBE  subcontracting  goal  requirement.  Please 
contact  Andrew  Houston  at  415-551-4335  for  further  information.  Subcontracting 
opportunities  may  include,  but  are  not  limited,  to  the  following  major  types  of  work: 
trucking,  saw  cutting,  paving,  excavation,  traffic  control,  and  concrete.  Please  refer  to 
Section  01600  in  the  Specifications  regarding  the  purchase  of  specially  manufactured  items 
to  achieve  the  LBE  subcontracting  goal. 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  July  12,  2012  at  10:00  A.M.  at  1680  Mission  St.,  2nd  Floor  Conference  Room. 
Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good 
Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  148.8(B)  of  the  Administrative  Code. 
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A Class  "Class  A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
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be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 


If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

OCEANSIDE  WATER  POLLUTION  CONTROL  PLANT,  DEWATERING  FACILITY  UPGRADES 
Contract  No.  WW-542 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  2"*^  Floor  Yosemite  Conference 
Room,  San  Francisco,  CA  94102,  until  2:00  P.M.  on  August  2,  2012.  Flard  copy  versions  of 
plans,  specifications  and  bidding  documents  are  available  at  1155  Market  St.,  1st  Floor, 
Contract  Administration  Service  Desk,  San  Francisco,  CA  94103  for  a non-refundable  $150 
fee  paid  by  cash  or  by  check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further 
information.  A CD  version  is  available  to  paid  Plan-holders  only  for  an  additional  fee  of  $10. 
Visit  http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

This  contract  requires  bidder  pre -qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  category  of  work  titled: 
"Wastewater  Treatment  Facilities",  as  posted  at  http://sfwater.org/pre-qualify,  will  be 
allowed  to  submit  bids  for  this  project. 

The  objective  of  the  project  is  to  upgrade  the  dewatering  facilities  at  the  Oceanside  Water 
Pollution  Control  Plant  by:  replacing  existing  belt  presses  with  screw  presses  and  flocculation 
tanks;  install  screw  conveyor;  replace  pumps,  hoist,  and  monorail,  lighting;  install  roof 
openings.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $6,300,000. 

The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement.  Please 
contact  Gary  Wong  at  415-554-3106  for  further  information.  Subcontracting  opportunities 
may  include,  but  are  not  limited  to  the  following  major  types  of  work:  trucking  and  hauling, 
metalwork,  electrical,  mechanical,  instrumentation  and  controls.  Please  refer  to  Section 
01600  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE 
subcontracting  goal. 
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to  be  held  on  July  10,  2012,  at  9:00  a.m.,  at  3500  Great  Highway,  Oceanside  Water 
Pollution  Control  Plant,  Administration  Building  930,  Library  Conference  Room,  SF,  CA.  Prime 
bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith 
Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be  held  immediately 
following  the  pre-bid  conference. 

A Class  "Class  A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy'')  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

Western  Addition/  North  Beach/  Marina  Districts 
Sewer  Replacement  and  Pavemenrt  Renovation 
Contract  No.  WW-501 

Sealed  bids  will  be  received  at  525  Golden  Gate  Ave,  2"^  Floor  Yosemite  Conference  Room, 
SF,  CA  94102,  until  2:00  P.M.  on  8/23/2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Ave.,  8th  Floor,  Contract 
Administration,  SF,  CA  94102  for  a non-refundabie  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  renovate  the  existing  street 
pavement  on  various  streets  in  the  Western  Addition/North  Beach/Marina  Districts.  The  work 
is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $3,400,000.  The  Contract  will  be 
awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  12%  and  ONLY  San  Francisco  (Locai)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  12%  LBE  subcontracting  goal  requirement.  Please 
contact  Andrew  Houston  at  415-551-4335  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control,  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  August  9,  2012  10:00  A.M.  at  1680  Mission  St.  2nd.  Floor  Conference  Room, 
SF.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 
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In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in 
excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as 
(a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Fluman  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT 
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OF  SAN  FRANCISCO 

SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 
INFRASTRUCTURE  DIVISION 

Job  Order  Contract,  General  Engineering  (A-license),  San  Francisco/Peninsula/East  Bay  to 
Hetch  Hetchy 

Contract  No.  JOC-41, 

JOC-42,  JOC-43 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  2"^  Floor,  San  Francisco,  CA 
94102,  until  2:00  P.M.: 


. on  Thursday,  September  13,  2Q12  fpr  JOC-43- 
Bids  that  are  hand-delivered  prior  to  12:00  noon  on  the  day  of  bid  opening  as  well  as  bids 
that  are  mailed  or  sent  by  messenger  service  shall  be  delivered  to:  SFPUC  Contract 
Administration  Bureau,  525  Golden  Gate  Avenue,  8*^^  Floor,  San  Francisco,  CA  94102, 
Attention:  Pauline  Lam.  The  Project  Manual,  Construction  Task  Catalog®  and  Technical 
Specification,  and  Bid  Forms  are  posted  on  http://sfwater.org/contracts.  Please  also  check 
this  website  for  updates. 

A Job  Order  Contract  is  an  indefinite  quantity  contract  pursuant  to  which  the  San  Francisco 
Public  Utilities  Commission  may  accomplish  a series  of  projects  with  a single,  competitively 
bid  contract  awarded  before  the  projects  are  identified.  Contractors  bid  an  adjustment  factor 
to  pre-set  unit  prices.  Work  is  accomplished  by  issuing  task  orders  to  the  successful 
contractor  during  the  three  year  term  of  the  contract. 

The  value  of  each  contract  is  not  to  exceed  $5,000,000.00  with  an  option  for  an  additional 
dollar  value  of  $2,500,000.00,  for  a total  potential  cumulative  value  of  $7,500,000.00.  The 
work  is  to  be  performed  in  San  Francisco,  San  Mateo,  Santa  Clara,  Alameda,  San  Joaquin, 
Stanislaus,  and  Tuolumne  Counties.  A bid  bond  in  the  amount  of  10%  of  the  original 
contract  value  will  be  required. 

Each  Contract  will  be  awarded  to  the  lowest  responsible  responsive  bidder.  All  three 
contracts  are  being  advertised  simultaneously,  utilizing  the  same  Project  Manual, 
Construction  Task  Catalog,  and  CD  but  with  separate  bid  form  packages  and  different  bid 
opening  times  (JOC-41  due  8/30/12  at  2 PM;  JOC-42  due  9/6/12  at  2 PM;  JOC-43  due 
9/13/12  at  2 PM).  While  a contractor  may  submit  bids  on  multiple  contracts,  according  to 
Chapter  6 of  the  San  Francisco  Administrative  Code,  a contractor  may  be  awarded  only  one 
JOC  contract  with  the  SFPUC. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
subcontracting  goal  for  JOC-41  and  JOC-43  (general  A-license)  is  20.00%  for  Small  and 
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Micro-LBEs  (Firms  certified  by  SF  Fluman  Rights  Commission);  the  subcontracting  goal  for 
JOC-42  (A-license  with  Marine  Engineering  emphasis)  is  18%.  Only  San  Francisco  Small  and 
Micro-LBEs  can  be  utilized  to  meet  this  requirement.  Please  contact  Hadas  Rivera-Weiss  at 
(415)  551-4814  for  further  information  on  JOC-41  and  JOC-43;  contact  Mindy  Lee  at  (415) 
554-3136  for  further  information  on  JOC-42. 

For  JOC-41  and  JOC-43,  subcontracting  opportunities  may  include,  but  not  limited,  to  the 
following  major  types  of  work:  Building/Moving/Wrecking,  Carpentry/Cabinets  & Millwork, 
Cathodic  Protection,  Concrete,  Construction  Traffic  Control  Services,  Earthwork  & Paving, 
Electrical,  Elevator  Installation  & Repair,  Fire  Protection,  General  Engineering,  Hazardous 
Materials,  Hazardous  Waste  & Remediation  Service,  Heating/Ventilation/Air  Conditioning, 
Landscape,  Masonry,  Ornamental  Metals,  Painting/  Waterproofing,  Pipeline,  Plumbing, 
Reinforcing  Steel,  Roofing,  Sheet  Metal,  Structural  Steel,  Tree  Service,  Trucking  & Hauling, 
Welding,  and  Well  Drilling. 

For  JOC-42,  subcontracting  opportunities  may  include,  but  not  limited,  to  the  following 
major  types  of  work:  Building/Moving/Wrecking,  Carpentry/Cabinets  & Millwork,  Cathodic 
Protection,  Concrete,  Construction  Traffic  Control  Services,  Earthwork  & Paving,  Electrical, 
Elevator  Installation  & Repair,  General  Building,  General  Engineering,  Hazardous  Materials, 
Heating/Ventilation/Air  Conditioning,  Landscape,  Marine  Related  Services,  Masonry, 
Ornamental  Metals,  Painting/Waterproofing,  Pipeline,  Plumbing,  Reinforcing  Steel,  Roofing, 
Sheet  Metal,  Structural  Steel,  Tree  Service,  Trucking  & Hauling,  Welding,  and  Well  Drilling. 
Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  Tuesday,  August  14,  2012,  at  10:00  A.M.,  525  Golden  Gate  Avenue,  6th  Floor 
Large  Conference  Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80 
points  (out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with 
the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  The  pre-bid  meeting  is 
conducted  as  a workshop  to  give  the  contractors  guidance  about  the  mechanics  of  being  a 
Job  Order  Contractor.  The  pre-bid  meeting  explains  how  to  analyze  the  Construction  Task 
Catalog©,  how  to  calculate  adjustment  factors  and  the  award  criteria  figure  (ACF),  what  is 
involved  in  developing  a cost  proposal,  the  personnel  requirements  to  staff  a Job  Order 
Contract,  and  generally,  how  to  be  successful  under  the  JOC  system. 

A Class  "A"  California  Contractors  License  is  required  to  bid  for  each  of  these  three  job 
order  contracts.  In  addition  to  an  A-License,  the  prime  bidder  must  have  successfully 
completed  work  on  at  least  five  public  works  projects  within  the  past  five  years,  each  project 
with  a minimum  construction  value  of  $1,000,000.  Furthermore,  due  to  the  marine 
engineering  emphasis  of  JOC-42,  the  prime  contractor  must  have  successfully  completed 
work  on  at  least  three  marine  facilities  within  the  past  three  years  with  a minimum 
construction  value  of  $1,000,000,  as  well  as  provide  the  following  additional  insurance 
requirements:  Federal  Employers  Liability  Act  coverage,  U.S.  Long  Shore  and  Harbor 
Workers'  Act  benefits,  and  Jones  Act  benefits.  Furthermore,  each  listed  subcontractor  must 
possess  appropriate  active  licenses  for  the  work  each  subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 
Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UnLITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


John/Spofford/Sutter/Post/Geary/O'Farrell  Streets  Brick  Sewer  Rehabilitation 
Contract  No.  \WW-498 

Sealed  bids  will  be  received  at  525  Golden  Gate  Ave,  2nd  Floor,  SF,  CA  94102,  until  2:00 
P.M.  on  9/27/2012.  Hard  copy  versions  of  plans,  specifications  and  bidding  documents  are 
available  at  525  Golden  Gate  Avenue,  8th  Floor,  Contract  Administration  Service  Desk,  San 
Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  renovate  the  existing  brick  sewers  on  the  subject  streets. 
The  work  is  to  be  performed  in  San  Francisco,  CA.  The  Engineer’s  estimate  is  $2,200,000. 
The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  SF  Administrative  Code  Chapter  14B.  The  LBE 
subcontracting  goal  is  3%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  3%  LBE  subcontracting  goal  requirement.  Please 
contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  saw  cutting, 
paving,  excavation,  traffic  control,  and  concrete. 


GOVERNMENT 
DOCUMENTS  DEPT 


AUG  2 3 2)iZ 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  September  11,  2012  10:00  AM  at  1680  Mission  St,. 2nd.  Floor  Conference 
Room,  San  Francisco.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80 
points  (out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with 
the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 


1 i 

ij  SAN  FRANCISCO 
“ PUBLIC  LIBRARY 


In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
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the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

8-INCH  DUCTILE  IRON  MAIN  INSTALLATION  IN  23RD  FROM  CHURCH  TO  HOFFMAN  STREET 
Contract  No.  WD-2613 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  2nd  Floor,  SF,  CA  94102,  until 
2P.M.  on  December  6,  2012.  Hard  copy  versions  of  plans,  specifications  and  bidding 
documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service  Desk,  for 
a non-refundable  $75  fee  paid  by  cash  or  by  check  payable  to  "SFPUC".  Call  (415)  551- 
4603  for  further  information.  A CD  version  is  available  for  a fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  install  approximately  4,100  linear  feet  of  4,  6,  and  8 inch 
dutile  iron  pipe  and  2,700  linear  feet  of  copper  services  in  23rd  street  from  Church  Street  to 
Hoffman  Street.  The  work  is  to  be  performed  in  San  Francisco,  CA.  The  Engineer's  estimate 
is  $1,100,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive 
bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  19%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  19%  LBE  subcontracting  goal  requirement.  Please 
contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  Trucking  and  Hauling, 
Shoring,  Pavement  Restoration,  Sawcutting  and  Traffic  Control. 

i^ENT  Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  November  13,  2012  10AM  at  1990  Newcomb  Avenue,  Conference  Room.  Prime 
S DEPT  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith 
Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
lUI/  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 

Section  14B.8(B)  of  the  Administrative  Code. 


ISCO  A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
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subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 


In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

Geary  Road  Bridge 
Contract  No.  WD-2649 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  2nd  Floor,  SF,  CA  94102,  until 
2:00  P.M.  on  12/6/2012.  Hard  copy  versions  of  plans,  specifications  and  bidding  documents 
are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service  Desk,  San  Francisco, 
CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to  "SFPUC".  Call 
(415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  remove  an  existing  bridge,  construct  a 155  feet  long  by  20 
feet  wide  steel  bridge,  approach  roadways,  60-inch  reinforce  concrete  pipe  culvert,  and  a 
steel  entry  gate.  The  project  is  located  off  Geary  Road  in  Sunol,  CA.  The  work  is  to  be 
performed  in  Alameda  County,  CA.  The  Engineer's  estimate  is  $3,500,000  to  3,900,000.  The 
Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  15%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  15%  LBE  subcontracting  goal  requirement.  Please 
contact  Mindy  Lee  at  (415)  554-3136  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  earthwork,  trucking  and 
hauling,  concrete  work,  reinforcing  steel,  paving,  drilling  and  landscaping.  Please  refer  to 
Section  01600  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE 
GOVERf^MENT  subcontracting  goal. 

DOCUMEiN  TS  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 

to  be  held  at  Sunol  Valley  Golf  Club,  6900  Mission  Road  Sunol,  CA  94586,  at  9:30am  on 
11/14/2012.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter 
OCT  ” 1 201Z  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 

possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
SAN  FRA(>jClSCO  under  Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be  held 
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immediately  after  the  pre -bid -conference. 

A Class  'A'  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in 
excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as 
(a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 


This  Project  is  subject  to  the  requirements  of  the  SF  Local  Hiring  Policy  for  Construction 
("Policy")  as  set  forth  in  Section  6.22(G)  of  the  SF  Administrative  Code.  Bidders  are  hereby 
advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a material  term  of  any 
contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


As-Needed  Main  Sewer  Replacement  (BSSR  Paving  Spring  2013) 

Contract  No.  WW-560 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  2nd  Floor,  San  Francisco,  CA 
94102,  until  2:00  P.M.  on  12/13/2012.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  provide  as-needed  main  sewer  replacement  at  locations  to 
be  determined  within  the  City  and  County  of  San  Francisco  in  coordination  with  the 
Department  of  Public  Works  (DPW)  Bureau  of  Street  and  Sewer  Repair  (BSSR)  paving 
program.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  approximately 
$3,300,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 


government 
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Bid  discounts  may  be  applied  as  per  SF  Administrative  Code  Chapter  14B.  The  LBE 
subcontracting  goal  is  8%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  8%  LBE  subcontracting  goal  requirement.  Please 
contact  Mindy  Lee  at  415-554-3136  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  saw  cutting, 
paving,  excavation,  traffic  control,  and  concrete.  Please  refer  to  Section  01600  in  the 
Specifications  regarding  the  purchase  of  specially  manufactured  items  to  achieve  the  LBE 
subcontracting  goal. 


NOV  -5 


SAN  FRAN 
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LIBRARY 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  10:00am  on  November  20,  2012  at  1680  Mission  St.,  Second  Floor  Conference 
Room,  SF.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter 
14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  uniess  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
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under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


8-Inch  Ductile  Iron  Pipe  Main  Installation  in  Jackson  , Washington,  Sacramento,  and  Davis 
Streets 

Contract  No.  WD-2503 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  2nd  Floor,  SF,  CA  94102,  until 
2:00  P.M.  on  January  17,  2013.  Hard  copy  versions  of  plans,  specifications  and  bidding 
documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service  Desk,  SF, 
CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to  "SFPUC".  Call 
(415)551-4603  for  further  information.  A CD  version  is  available  for  a fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  install  8-inch  main  and  renew  services  in  Jackson, 
Washington,  Sacramento,  and  Davis  Streets,  and  renovate  pavement  and  replace  sewer  on 
Sacramento  Street.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is 
$1,900,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  16%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  River-Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
hauling,  shoring,  pavement  restoration,  sawcutting  and  traffic  control. 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  1990  Newcomb  Avenue,  San  Francisco  CA  94124,  10:30  A.M  on  December  17, 
2012.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 
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A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
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subcontractor  must  possess  appropriate  active  licenses  for  the  \work  each  subcontractor  twill 
be  performing. 


In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
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Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  2nd  Floor,  SF,  CA  94102,  until 
2:00  P.M.  on  1/10/2013.  Hard  copy  versions  of  plans,  specifications  and  bidding  documents 
are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service  Desk,  SF,  CA  94102 
for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to  "SFPUC".  Call  (415)  551- 
4603  for  further  information.  A CD  version  is  available  for  a fee  of  $10.  Visit 
3 DEPT  http://sfwater.org/contracts  for  updates. 
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The  objective  of  the  project  is  to  provide  as-needed  sewer  cleaning  at  locations  to  be 
determined  within  the  City  of  San  Francisco.  The  work  is  to  be  performed  in  SF,  CA.  The 
Engineer's  estimate  is  approximately  $2,100,000.  The  Contract  will  be  awarded  to  the 
lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  9%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  9%  LBE  subcontracting  goal  requirement.  Please 
contact  Gary  Wong  at  415-554-3106  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  construction  traffic 
control  services  and  trucking. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  December  24,  2012  10:00am  at  1680  Mission  St,  Second  Floor  Conference 
Room  SF.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter 
14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points)  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
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subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 


In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  Genera!  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  2nd  Floor,  SF,  CA  94102,  until 
2:00  P.M.  on  2/21/2013.  Hard  copy  versions  of  plans,  specifications  and  bidding  documents 
are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service  Desk,  SF,  CA  94102 
for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to  "SFPUC".  Call  (415)  551- 
4603  for  further  information.  A CD  version  is  available  for  a fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  renovate  the  existing  sewer  on  the  subject  streets.  The 
work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $2,200,000.  The  Contract  will 
be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  15%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  15%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  Rivera-Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
sawcutting,  paving,  excavation,  traffic  control,  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  February  11,  2013  10:00  A.M.  at  1680  Mission  St.,  2nd.  Floor  Conference 
Room,  San  Francisco.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80 
points  (out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with 
the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 
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In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

8-Inch  Ductile  Iron  Pipe  Main  Installation  in  Indiana  and  Tennessee  Streets  and 
16-inch  Ductile  Iron  Pipe  Main  Installation  in  3rd  and  Mariposa  Streets 
Contract  No.  WD-2683 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  2nd  Floor,  SF,  CA  94102,  until 
2:00  P.M.  on  2/28/2013.  Hard  copy  versions  of  plans,  specifications  and  bidding  documents 
are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service  Desk,  SF,  CA  94102 
for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to  "SFPUC".  Call  (415)  551- 
4603  for  further  information.  A CD  version  is  available  for  a fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  install  4",  6",  8"  and  16"  ductile  iron  pipe  and  copper 
services  at  Indiana  St., Mariposa  St.,  3rd  Street  and  Tennessee  Street.  The  work  is  to  be 
performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is  $2,340,000.  The  Contract  will  be 
awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  21%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  21%  LBE  subcontracting  goal  requirement  Please 
contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  hauling, 
shoring,  pavement  restoration,  sawcutting  and  traffic  control. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  February  14,  2013  at  10:00  A.M.,  at  1990  Newcomb  Ave..  Prime  bidder's 
attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach" 
requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as 
determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach"  requirements, 
unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B) 
of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
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subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  SF  Local  Hiring  Policy  for  Construction 
("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative  Code.  Bidders 
are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a material 
term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820  for  more 
information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBUC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

43rd  Ave/46th  Ave/Geary  Blvd/O'Farrell/Natoma/Utah  and  London  Streets  Sewer 
Replacement 
Contract  No.  WW-565 

Sealed  bids  will  be  received  at  525  Golden  Gate  Ave,  3rd  floor-Tuolumne  Room,  SF,  CA 
94102,  until  2:00  P.M.  on  2/28/2013.  Hard  copy  versions  of  plans,  specifications  and  bidding 
documents  are  available  at  525  Golden  Gate  Ave,  1st  floor,  Customer  Service  Desk,  SF,  CA 
94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to  "SFPUC".  Call 
(415)551-4603  for  further  information.  A CD  version  is  available  for  a fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  renovate  the  existing  sewer  on  the  subject  streets.  The 
work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  approximately  $2,700,000. 
The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  SF  Administrative  Code  Chapter  14B.  The  LBE 
subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  16%  LBE  subcontracting  goal  requirement.  Please 
contact  Mindy  Lee  at  415-554-3136  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  saw  cutting, 
paving,  excavation,  traffic  control,  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  February  13,  2013  10:00am  at  1680  Mission  St.,  Second  floor  Conference 
Room.  San  Francisco.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80 
points  (out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with 
the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 
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In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Fluman  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


8-Inch  Ductile  Iron  Pipe  Main  Installation  in  25th  Street, 
Noe  Street,  Hoffman  Avenue,  and  Douglass  Street 
Contract  No.  WD-2682 


Sealed  bids  will  be  received  at  525  Golden  Gate  Ave,  3rd  Floor,  Tuolumne  Room,  SF,  CA 
94102,  until  2:00  P.M.  on  3/13/2013.  Hard  copy  versions  of  plans,  specifications  and  bidding 
documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service  Desk,  San 
Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates. 


The  objective  of  the  project  is  to  install  approximately  5843  LF  of  4",  6",  8"  and  12"  ductile 
iron  pipe  and  2300  LF  of  copper  services  at  23rd  Street  from  Church  Street  to  Hoffman 
Avenue.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $1,413,465.  The 
Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement.  Please 
contact  Gary  Wong  at  415-554-3106  for  further  information.  Subcontracting  opportunities 
may  include,  but  are  not  limited,  to  the  following  major  types  of  work:  trucking,  hauling, 
shoring,  pavement  restoration,  sawcutting  and  traffic  control. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  2/7/2013  at  10:00  AM  at  1990  Newcomb  Ave.,  SF.  Prime  bidder's  attendance 
at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach" 
requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as 
determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach"  requirements, 
unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B) 
of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
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subcontractor  nnust  possess  appropriate  active  iicenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controlier  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compiiance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  Generai  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Locai  Hiring  Poiicy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 


If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legai  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


8-Inch  Ductile  Iron  Pipe  Main  Installation  in  Jackson,  Washington,  Sacramento,  and  Davis 
Streets 

Contract  No.  WD-2503R 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  March  21,  2013.  Hard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer 
Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 


The  objective  of  the  project  is  to  install  8-inch  main  and  renew  services  in  Jackson, 
Washington,  Sacramento,  and  Davis  Streets,  and  renovate  pavement  and  replace  sewer  on 
Sacramento  Street.  The  work  is  to  be  performed  in  San  Francisco,  CA.  The  Engineer's 
estimate  is  $1,900,000.00.  The  Contract  will  be  awarded  to  the  lowest  responsible  and 
responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  16%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  River-Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
hauling,  shoring,  pavement  restoration,  sawcutting  and  traffic  control. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  1990  Newcomb  Avenue,  San  Francisco  CA  94124,  10:30  A.M  on  March  14, 
2013.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  148.8(B)  of  the  Administrative  Code. 
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A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 
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FEB  2 6 2013 

SAN  FRANCldcO 
PUBLIC  LIBRARY 


AUXILIARY  WATER  SUPPLY  SYSTEM  - NEW  CISTERNS  A 
Contract  No.  WD-2695 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3'"'^  Floor  - Tulomne  Room,  SF,  CA 
94102,  until  2:00  P.M.  on  March  28,  2013.  Hard  copy  version  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $180  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for 
updates.  Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be 
required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

The  objective  of  the  project  consist  of  constructing  six  (6)  new  buried  reinforced  concrete 
circular  cisterns  including  traffic  control,  excavation,  temporary  shoring,  dewatering, 
demolition  and  relocation  of  water  and  sewer  pipelines,  construction  of  new  curb  ramps  and 
sidewalks,  and  pavement  restoration  including  asphaltic  concrete  milling  and  filling.  The 
work  is  to  be  performed  in  San  Francisco,  CA.  The  Engineer’s  estimate  is  approximately 
between  $5  - $6  Million.  The  Contract  will  be  awarded  to  the  lowest  responsible  and 
responsive  bidder. 

Bid  discounts  may  be  applied  as  per  SF  Administrative  Code  Chapter  14B.  The  LBE 
subcontracting  goal  is  22%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  22%  LBE  subcontracting  goal  requirement.  Please 
contact  Bayard  Fong  at  (415)  554-3103  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  traffic  control,  earthwork 
and  paving,  drilling  services,  carpentry,  pipeline,  reinforcing  steel,  trucking  and  hauling,  and 
general  concrete  work. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  March  12,  2013  at  10:30  a.m.  at  525  Golden  Gate  Avenue,  2nd  floor 
Conference  Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward 
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Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the 
"Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in 
excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as 
(a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Fluman  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Sealed  bids  w/ill  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 

CA  94102,  until  2:00  P.M.  on  4/11/2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $180  fee  paid  by  cash  or  by  check 
payabie  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  provide  contingency-based  as-needed  sewer  repair  on 
short  notice  at  locations  to  be  determined  within  the  City  and  County  of  San  Francisco.  The 
work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  approximately  $8,000,000. 

The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  10%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  10%  LBE  subcontracting  goal  requirement.  Please 
contact  Gary  Wong  at  415-554-3106  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  saw  cutting, 
paving,  excavation,  traffic  control  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  heid  at  3/22/2013,  at  10:00  am  at  1680  Mission  St.,  2nd  Floor  Conference  Room,  SF. 

Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good 
Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  148.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
SAN  FRANCISCO  subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
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be  performing. 

In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in 
excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as 
(a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

16th/21st/24th/25th  Avenues  and  Cabrillo/California  Streets 
Sewer  Replacement  and  Pavement  Renovation 
Contract  No.  WW-545 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor-Tuolumne  Room,  SF,  CA 
94102,  until  2:00  P.M.  on  4/11/2013.  Hard  copy  versions  of  plans,  specifications  and  bidding 
documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service  Desk,  SF, 
CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to  "SFPUC".  Call 
(415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  renovate  the  existing  street 
pavement  on  the  subject  streets.  The  work  is  to  be  performed  in  SF  CA.  The  Engineer's 
estimate  is  $3,500,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and 
responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement.  Please 
contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  saw  cutting, 
paving,  excavation,  traffic  control,  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  March  27,  2013  10:00  am  at  1680  Mission  St.,  Second  floor  Conference  Room, 
SF.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  148.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
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subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 


If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Avila/Bay/Beach/Chestnut/Frandsco/Jefferson/Scott  Streets  and  Capra  Way  Sewer 
Replacement 
Contract  No.  WW-548 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  4/18/2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  renovate  the  existing  sewer  on  the  subject  streets.  The 
work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  approximately  $2,600,000. 
The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  17%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
T utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 

LBEs  cannot  be  utilized  to  meet  the  17%  LBE  subcontracting  goal  requirement.  Please 
contact  Gary  Wong  at  415-554-3106  for  further  information.  Subcontracting  opportunities 
; ,,  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  saw  cutting, 

r-,  paving,  excavation,  traffic  control,  and  concrete. 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  April  3,  2013  9:00  am  at  1680  Mission  St.,  Second  Floor  Conference  Room, 
San  Francisco.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the 
"Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 
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A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
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be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


San  Francisco  Local  Water  As-Needed  Paving  FY  14-16 
Contract  No.  WD-2710 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  San 
Francisco,  CA  94102,  until  2:00  P.M.  on  4/25/2013.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $210  fee  paid  by 
cash  or  by  check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD 
version  is  available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  consists  of  pavement  restoration  for  excavations  in  streets  and 
sidewalks  done  by  others  and  replacement  of  existing  pavementadjacent  to  the  above 
excavations  per  DPW  Order  No.  178940.  The  work  is  to  be  performed  in  SF,  CA.  The 
Engineer's  estimate  is  $12,000,000.  The  Contract  will  be  awarded  to  the  lowest  responsible 
and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  9%  and  ONLY  SF  (Local)  Small  & Micro-LBEs  can  be  utilized  to 
meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC-LBEs 
cannot  be  utilized  to  meet  the  9%  LBE  subcontracting  goal  requirement.  Please  contact 
Mindy  Lee  at  415-554-3136  for  further  information.  Subcontracting  opportunities  may 
include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  asphalt  concrete 
miling  and  installation,  and  traffic  control. 

„ Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 

I to  be  held  at  April  10,  2013,  at  10:00  A.M.  at  1990  Newcomb  Avenue,  Main  Conference 

■q  ncpT  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 

^ - - "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 

possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
OQ'  ■ Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 

under  Section  148.8(B)  of  the  Administrative  Code. 

P-IRPC  • ^ Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
Lr-IOv>  subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
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be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


8-Inch  and  12-Inch  Ductile  Iron  Water  Main  Replacement  and 
Pavement  Renovation  on  Bryant  Street,  9th  Street  and  Other  Streets 
Contract  No.  WD-2620 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor-Tuolumne  Room,  SF,  CA 
94102,  until  2:00  P.M.  on  May  2,  2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 


The  objective  of  the  project  is  to  install  4-,  6-,  8-  and  12-inch  ductile  iron  water  main  and 
renovate  pavement  on  Bryant  Street,  9th  Street  and  other  Streets.  The  work  is  to  be 
performed  in  SF,  CA.  The  Engineer's  estimate  is  $3,700,000.  The  Contract  will  be  awarded 
to  the  lowest  responsible  and  responsive  bidder. 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  Rivera -Weiss  at  (415)  551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
hauling,  shoring,  pavement  restoration,  sawcutting  and  traffic  control. 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  April  16,  2013,  at  10:30  A.M.,  at  1990  Newcomb  Ave,  Conference  Room,  SF, 
CA.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  148.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
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subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Buchanan/Divisadero/Fillmore/Green/Pierce  and  Scott  Streets  Sewer  Replacement 
Contract  No.  WW-549 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  5/2/2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  renovate  the  existing  sewer  on  the  subject  streets.  The 
work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $1,800,000.  The  Contract  will 
be  awarded  to  the  lowest  responsible  and  responsive  bidder. 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  16%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  Rivera-Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control,  and  concrete. 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  April  11,  2013  10:00  A.M.  at  1680  Mission  St., 2nd.  Floor  Conference  Room, 
SF.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 
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In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 


If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

18th/19th/Carolina/Connecticut/Indiana/Minnesota/Texas 
and  Wisconsin  Streets  Sewer  Replacement 
Contract  No.  WW-551 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  5/9/2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  renovate  the  existing  sewer  on  the  subject  streets.  The 
work  is  to  be  performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is  approximately 
$2,400,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  16%  LBE  subcontracting  goal  requirement.  Please 
contact  Gary  Wong  at  415-554-3106  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  saw  cutting, 
paving,  excavation,  traffic  control,  and  concrete. 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  April  24,  2013  10:00  A.M.  at  1680  Mission  St.,  2nd  Floor  Conference  Room, 
SF.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  148.8(B)  of  the  Administrative  Code. 
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A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
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be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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SF  PUC  (UEB/SFWD/HHWP) 

525  GOLDEN  GATE  AVE,  8TH  FLOOR 
SAN  FRANCISCO 
CA  - 94102 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

16-  and  8-inch  Ductile  Iron  Water  Main  Installation  on 
Indiana,  Tennessee,  Mariposa  and  3rd  Streets 
Contract  No.  WD-2683R 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  Tuolumne  Room,  SF,  CA 
94102,  until  2:00  P.M.  on  5/9/2013.  Hard  copy  versions  of  plans,  specifications  and  bidding 
documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor  Customer  Service  Desk,  SF, 
CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to  "SFPUC".  Call 
(415)551-4603  for  further  information.  A CD  version  is  available  for  a fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  install  4",  6",  8"  and  16"  ductile  iron  pipe  and  copper 
services  at  Indiana  St,  Mariposa  St,  3rd  Street  and  Tennessee  Street.  The  work  is  to  be 
performed  in  SF,  CA.  The  Engineer's  estimate  is  approximately  $2,590,000.  The  Contract 
will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  21%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  21%  LBE  subcontracting  goal  requirement.  Please 
contact  Bayard  Fong  at  (415)  554-3103  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  hauling, 
shoring,  pavement  restoration,  sawcutting  and  traffic  control. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  April  25,  2013  at  10:00  A.M.,  at  1990  Newcomb  Ave.  Prime  bidder's 
attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach" 
requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as 
determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach"  requirements, 
unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under  Section  148.8(B) 
of  the  Administrative  Code. 


SAN  FRANCI 3CO  A Class  "A"  Cali  ornia  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
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subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 


In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  ail  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

20th,  Arkansas,  Connecticut,  Mississippi,  Missouri  and  Wisconsin  Streets 
Sewer  Replacement  and  Pavement  Renovation 
Contract  No.  WW-550 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  5/30/2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  renovate  the  existing  street 
pavement  on  the  subject  streets.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's 
estimate  is  approximately  $3,400,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  15%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Human  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  15%  LBE  subcontracting  goal  requirement.  Please 
contact  Hadas  Rivera -Weiss  at  414-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  are  not  limited  to,  the  following  major  types  of  work: 
trucking,  saw  cutting,  paving,  excavation,  traffic  control,  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  May  15,  2013  at  10:00  AM  at  1680  Mission  Street,  Second  Floor  Conference 
Room,  SF.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter 
14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  HRC,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
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subcontractor  must  possess  appropriate  active  iicenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  untii 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  ail  contract  awards  are  subject  to  certification  by  the  Controlier  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compiiance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 


This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legai  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  June  6,  2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  to  paid 
Planholders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 
Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be  required  to 
complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

The  objective  of  the  project  is  to  replace  the  existing  230kV  power  switching  equipment, 
including  circuit  breakers,  disconnect  switches,  insulators.  Capacitor  Voltage  Transformers 
and  other  miscellaneous  items,  in  the  Early  Intake  Switchyard.  The  work  is  to  be  performed 
in  Tuolumne  County,  CA.  The  Engineer's  estimate  is  $3,900,000.  The  Contract  will  be 
awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as'  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  has  been  waived  and  "good  faith  efforts"  requirements  (HRC  Form 
2B)  are  not  required.  Please  contact  Gary  Wong  at  415-554-3106  for  further  information. 
Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  traffic  control,  hazardous  materials  handling  and  disposal,  fencing,  and  concrete 
foundations. 


"Q  Q^pylnterested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 


2013 


be  held  at  10  AM  on  May  15,  2013  at  the  Administration  Building,  1 Lakeshore  Drive, 
Hetch  Hetchy  Water  & Power,  Junction  120  and  49,  Moccasin,  California,  95347.  A site 
inspection  will  be  held  immediately  after  the  pre-bid  conference. 


A Class  "C-10"  or  a Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore, 
listed  subcontractor  must  possess  appropriate  active  licenses  for  the  work  each 
C/IOV./VJ  subcontractor  will  be  performing. 
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In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Human  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager.  For  assistance  on  the  Equal  Benefit 
Provisions,  contact  HRC's  Equal  Benefits  Unit  at  (415)  581-2310. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  i^pitten  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

Auxiliary  Water  Supply  System,  Reservoir  and  Tanks  Improvement  Project  (2013) 
Contract  No.  WD-2685 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  June  20,  2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $210  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  to  paid 
Planholders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 
Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be  required  to 
complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  applicable  category  of  work,  as 
posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to  submit  bids  for  this  contract. 
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The  objective  of  the  base  project  consists  of  various  structural,  architectural,  mechanical, 
electrical  and  I&C  improvements  at  Jones  Street  Tank  and  Ashbury  Heights  Tank.  Work  at 
Jones  Street  Tank  includes  retrofit  of  the  existing  concrete  tank  including  concrete  repair 
and  roof  FRP;  construction  of  drilled  micropile  tank  foundation,  tank  access  ladder,  platform 
and  walkways;  various  mechanical  pipe  and  valve  replacement;  and  various  electrical  power 
and  I&C  concrol  systems  upgrades.  Work  at  Ashbury  Heights  Tank  includes  replacement  of 
the  existing  steel  water  tank  with  new  glass-fused  bolted  steel  tank  of  similar  size;  drilled 
pier  tank  foundation;  architectural  tank  roof  work;  tank  access  ladder  and  platform;  various 
mechanical  pipe  and  valve  replacement;  and  various  electrical  power  and  I&C  control 
systems  upgrades.  The  alternate  bids  consists  of  various  additional  structural,  architectural, 
mechanical  and  electrical  improvements  at  Jones  Stret  Tank,  Ashbury  Heights  Tank,  and 
Twin  Peaks  Reservoir.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is 
approximately  between  $7  to  $11  million  including  alternate  bid  items.  The  Contract  will  be 
awarded  to  the  lowest  responsible  and  responsive  bidder. 


SAN  FRANC  ISCO 
-PUBLIC  LIBRARY 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is"  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
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utilized  to  meet  this  requirement  (Firms  certified  by  SF  Fluman  Rights  Commission).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  16%  LBE  subcontracting  goal  requirement.  Please 
contact  Bayard  Fong  at  (415)  554-3103  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  traffic  control, 
demolition,  earthwork  and  paving;  drilling;  painting;  roofing;  plumbing  and  pipeline; 
reinforcing  steel;  structuralsteel;  general  concrete  work;  fencing;  and  electrical.  Please  refer 
to  Section  01600  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the 
LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  June  3,  2013  at  10:30  A.M.  at525  Golden  Gate  Avenue,  3'”'^  Floor,  Tuolumne 
Room,  SF,  CA.  94102.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80 
points  (out  of  a possible  100  points),  as  determined  by  FIRC,  to  be  deemed  compliant  with 
the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be 
held  at  9:00  A.M.  on  June  4,  2013,  starting  at  Jones  Street  Tank,  then  to  Ashbury  Fleights 
Tank  and  then  finally  to  Twin  Peaks  Reservoir. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Fluman  Rights  Commission  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 
INFRASTRUCTURE  DIVISION 

Job  Order  Contract,  Micro-LBE,  General  Building  (B-license),  San  Francisco/Peninsula/East 
Bay 

Contract  No.  JOC-44 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3*'^  Floor,  Tuolumne 
Conference  Room,  San  Francisco,  CA  94102,  until  2:00  P.M.  on  Thursday, 
7/11/2013.  Bids  that  are  hand -delivered  prior  to  12:00  noon  on  the  day  of  bid  opening  as 
well  as  bids  that  are  mailed  or  sent  by  messenger  service  shall  be  delivered  to:  SFPUC 
Contract  Administration  Bureau,  525  Golden  Gate  Avenue,  8*^*^  Floor,  San  Francisco,  CA 
94102,  Attention:  Pauline  Lam.  The  Project  Manual,  Construction  Task  Catalog®  and 
Technical  Specification,  and  Bid  Forms  are  posted  on  httD://sfwater.orQ/contracts.  Please 
also  check  this  website  for  updates. 


A Job  Order  Contract  is  an  indefinite  quantity  contract  pursuant  to  which  the  San  Francisco 
Public  Utilities  Commission  may  accomplish  a series  of  projects  with  a single,  competitively 
bid  contract  awarded  before  the  projects  are  identified.  Contractors  bid  an  adjustment  factor 
to  pre-set  unit  prices.  Work  is  accomplished  by  issuing  task  orders  to  the  successful 
contractor  during  the  two  year  term  of  the  contract. 
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The  value  of  the  contract  is  not  to  exceed  $1,000,000.00  with  an  option  for  an  additional 
dollar  value  of  $500,000.00,  for  a total  potential  cumulative  value  of  $1,500,000.00.  The 
work  is  to  be  performed  in  San  Francisco,  San  Mateo,  Santa  Clara,  and  Alameda  Counties.  A 
bid  bond  in  the  amount  of  10%  of  the  original  contract  value  will  be  required.  The  Contract 
will  be  awarded  to  the  lowest  responsible  responsive  bidder. 

Only  San  Francisco  Contract  Monitoring  Division  (CMD/HRC)  certified  Micro-LBE 
contractors  are  eligible  to  bid  on  this  Contract  in  accordance  with  San  Francisco 
Administrative  Code  Chapter  14B.  Contract  will  be  awarded  only  to  Micro-LBEs.  Certified 
Micro-LBE  prime  bidders  must  perform  at  least  25%  of  the  contract  work.  Bid  discount  and 
subcontracting  goals  are  not  applicable  to  this  contract.  Subcontracting  opportunities  may 
include,  but  not  limited,  to  the  following  major  types  of  work:  Concrete,  Carpentry, 
Plumbing,  Electrical,  Painting,  Roofing,  and  Elevator.  Micro-LBEs  that  subcontract  any 
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portion  of  a set-aside  contract  should  subcontract  to  businesses  certified  as  Micro-LBEs  to 
the  maximum  extent  possible.  Please  contact  Bayard  Fong  at  (415)  554-3103  for  more 
information 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  Tuesday,  June  11,  2013,  10:00  am,  525  Golden  Gate  Avenue,  6th 
Floor,  Calaveras  Conference  Room,  and  San  Francisco,  CA  94102.  The  pre-bid 
meeting  is  conducted  as  a workshop  to  give  the  contractors  guidance  about  the  mechanics 
of  being  a Job  Order  Contractor.  The  pre-bid  meeting  explains  how  to  analyze  the 
Construction  Task  Catalog®,  how  to  calculate  adjustment  factors  and  the  award  criteria 
figure  (ACF),  what  is  involved  in  developing  a cost  proposal,  the  personnel  requirements  to 
staff  a Job  Order  Contract,  and  generally,  how  to  be  successful  under  the  JOC  system. 

A Class  "B"  California  Contractors  License  is  required  to  bid.  In  addition  to  a B-license, 
prime  contractor  must  have  successfully  completed  work  on  at  least  three  general  building 
prime  contracts,  preferably  public  works  projects  within  the  past  5 years,  each  project  with 
a minimum  construction  value  of  $250,000.  Furthermore,  each  listed  subcontractor  must 
possess  appropriate  active  licenses  for  the  work  each  subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 

END  OF  DOCUMENT 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 
INFRASTRUCTURE  DIVISION 

Job  Order  Contract,  Micro-LBE,  General  Building  (B-license),  Hetch  Hetchy 
Contract  No.  JOC-45 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3''‘‘  Floor,  Tuolumne 
Conference  Room,  San  Francisco,  CA  94102,  until  2:00  P.M.  on  Thursday, 
7/18/2013.  Bids  that  are  hand -delivered  prior  to  12:00  noon  on  the  day  of  bid  opening  as 
well  as  bids  that  are  mailed  or  sent  by  messenger  service  shall  be  delivered  to:  SFPUC 
Contract  Administration  Bureau,  525  Golden  Gate  Avenue,  8*^^  Floor,  San  Francisco,  CA 
94102,  Attention:  Pauline  Lam.  The  Project  Manual,  Construction  Task  Catalog®  and 
Technical  Specification,  and  Bid  Forms  are  posted  on  http://sfwater.org/contracts.  Please 
also  check  this  website  for  updates. 

A Job  Order  Contract  is  an  indefinite  quantity  contract  pursuant  to  which  the  San  Francisco 
Public  Utilities  Commission  may  accomplish  a series  of  projects  with  a single,  competitively 
bid  contract  awarded  before  the  projects  are  identified.  Contractors  bid  an  adjustment  factor 
to  pre-set  unit  prices.  Work  is  accomplished  by  issuing  task  orders  to  the  successful 
contractor  during  the  two  year  term  of  the  contract. 

The  value  of  the  contract  is  not  to  exceed  $1,000,000.00  with  an  option  for  an  additional 
dollar  value  of  $500,000.00,  for  a total  potential  cumulative  value  of  $1,500,000.00.  The 
work  is  to  be  performed  in  San  Joaquin,  Stanislaus,  and  Tuolumne  Counties.  A bid  bond  in 
the  amount  of  10%  of  the  original  contract  value  will  be  required.  The  Contract  will  be 
awarded  to  the  lowest  responsible  responsive  bidder. 

Only  San  Francisco  Contract  Monitoring  Division  (CMD/HRC)  certified  Micro-LBE 
contractors  are  eligible  to  bid  on  this  Contract  in  accordance  with  San  Francisco 
Administrative  Code  Chapter  14B.  The  San  Francisco  Micro-LBE  list  and  SFPUC 
Regional  Micro-LBE  list  both  apply  to  this  contract.  Certified  Micro-LBE  prime  bidders 
must  perform  at  least  25%  of  the  contract  work.  Bid  discount  and  subcontracting  goals  are 
not  applicable  to  this  contract.  Subcontracting  opportunities  may  include,  but  not  limited,  to 
the  following  major  types  of  work:  Concrete,  Carpentry,  Plumbing,  Electrical,  Painting, 
Roofing,  and  Elevator.  Micro-LBEs  that  subcontract  any  portion  of  a set-aside  contract 
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should  subcontract  to  businesses  certified  as  Micro-LBEs  to  the  maximum  extent  possible. 
Please  contact  Bayard  Fong  at  (415)  554-3103  for  more  information. 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  Tuesday,  June  11,  2013,  10:00  am,  525  Golden  Gate  Avenue,  6th  Floor 
Calaveras  Conference  Room.  To  accomodate  PUC  Regional  Micro-LBE  bidders,  there 
will  be  a simultaneous  pre-bid  teleconference  at  Moccassin  Administrative  Building 
in  Hetch  Hetchy,  please  contact  Julie  Dettman  at  (209)  989-2140  to  confirm  your 
attendance.  The  pre-bid  meeting  is  conducted  as  a workshop  to  give  the  contractors 
guidance  about  the  mechanics  of  being  a Job  Order  Contractor.  The  pre-bid  meeting 
explains  how  to  analyze  the  Construction  Task  Catalog®,  how  to  calculate  adjustment 
factors  and  the  award  criteria  figure  (ACF),  what  is  involved  in  developing  a cost  proposal, 
the  personnel  requirements  to  staff  a Job  Order  Contract,  and  generally,  how  to  be 
successful  under  the  JOC  system. 

A Class  "B"  California  Contractors  License  is  required  to  bid.  In  addition  to  a B-license, 
prime  contractor  must  have  successfully  completed  work  on  at  least  three  general  building 
prime  contracts,  preferably  public  works  projects  within  the  past  5 years,  each  project  with 
a minimum  construction  value  of  $250,000.  Furthermore,  each  listed  subcontractor  must 
possess  appropriate  active  licenses  for  the  work  each  subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 


END  OF  DOCUMENT 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

15th/16th/18th/19th/20th  Avenues  and  California/Clement  Streets 
Sewer  Replacement  and  Pavement  Renovation 
Contract  No.  WW-546 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  7/18/2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  pavement  on  the  subject 
streets.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  approximately 
$3,300,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  17%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  17%  LBE  subcontracting  goal  requirement. 
Please  contact  Gary  Wong  at  (415)  554-3106  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control,  and  concrete. 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  July  2,  2013,  at  10:00  AM,  at  1680  Mission  Street,  2nd  Floor  Conference 
Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  148.8(B)  of  the  Administrative  Code. 


SAN  FRAN 
-PUBUC  LIB 


ISCO 

RARY 


A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
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be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 


http://adtech.dailyJoumal.com/.../NewOrder_Verify_Order.cfm?sid=65A0C00D-7412-4EA7-9F3E-645B9F6DC1968I7523550&OrderSent=l[5/3l/2013  2:19:05 ' 


iTech  Advertising  System 


AdTedi®’ 

New  Order 

s 

Home 
New  Order 
Copy  Order 
Order  Lookup 
Order  Tracking 
Open  [0] 

Ready  [0] 

Sent  [1] 
Newspapers 
Accounting 
Reports  j 

Help 

Your  Order  is  sent.  1 

Customer  Information  ] 

Customer  Name  SF  PUC  (UEB/SFWD/HHWP)  Master  Id  52726 

Address  525  GOLDEN  GATE  AVE,  8TH  FLOOR  Phone  4155541858 

City  SAN  FRANCISCO  Fax 

State  - Zip  CA  - 94102 

jProduct  Information 

Legal  GOVERNMENT  - NOTICE  INVITING  BIDS 

[Order  Information 

Attention  Name  Pauline  Lam  Billing  ^ | i«i«  c«i»  .st3»2  | i_  | 

Ad  Description  WW-552  Sale/Hrg/Bid  07/11/2013 


'~SF 

'\PizM 

\ 


I 

I 


Special  Instructions  Please  confirm  my  ad  order.  Thank  you  very  much. 


Orders  Created 


Order  No. 

Newspaper  Name 

Publishing  Dates 

Ad 

Price  Description 

Price 

Ad 

Status 

2498031 

SAN  FRANCISCO 
CHRONICLE- 
CTTY&CO.  10%,  CA 

06/13/2013 

Depth  : 
9.50" 
Lines  : 
117 

$ No  Pricing  Formula  for  2175 

Pricing 
will  be 
done 
by  DJC 

Sent 

Order  Nc 

Newspa 

per 

View 

2498031 

SAN  FRANCISCO  CHRONICLE-CITY8iCO.  10% 

View  Ad  In  PDF 

ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


I Clay/Cherry/Collins  Streets  Sewer  Replacement,  Water  Main  Installation  And  Pavement 

1 Renovation 

I Contract  No.  WW-552 

1 Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 

CA  94102,  until  2:00  P.M.  on  7/11/2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
, $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  renovate  the  existing  sewer  and  pavement,  and  install 
j water  mains  in  the  subject  streets.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's 

I estimate  is  approximately  $4,000,000.  The  Contract  will  be  awarded  to  the  lowest 

: responsible  and  responsive  bidder. 

' Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 

LBE  subcontracting  goal  is  14%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
I utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 

I SFPUC-LBEs  cannot  be  utilized  to  meet  the  14%  LBE  subcontracting  goal  requirement. 

Please  contact  Gary  Wong  at  415-554-3106  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control,  and  concrete. 


i GOVERNK/  ENT 
: DOCUMENTS  DEPT 

I JUN132.II3 

■I  SAN  FRANqiSCO 
■ PUBLICllBRARY 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  6/26/2013  at  10:00  AM  at  1680  Mission  St.,  2nd  Floor  Conference  Room. 
Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good 
Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
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subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  wiil 
be  performing. 


In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  Generai  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resoiution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  aii  contract  awards  are  subject  to  certification  by  the  Controiler  as  to  the  avaiiabiiity 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compiiance  with  the  Equai  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  Generai  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Poiicy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  wili  be  incorporated  as 
a materiai  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legai  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shaii,  not  more  than  ten  caiendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 
INFRASTRUCTURE  DIVISION 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  July  18,  2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $180  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)551-4603  for  further  information.  Visit  http://sfwater.org/contracts  for 
updates.  Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be 
required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

The  objective  of  the  project  is  five  (5)  new  buried  reinforced  concrete  cisterns  including 
traffic  control,  excavation,  temporary  shoring,  dewatering,  demolition  and  relocation  of 
water  and  sewer  pipelines,  construction  of  new  curb  ramps  and  sidewalks,  and  pavement 
restoration  including  asphaltic  concrete  milling  and  filling.  The  work  is  to  be  performed  in 
SF,  CA.  The  Engineer's  estimate  is  approximately  between  $3.5  to  $4  million.  The  Contract 
will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  15%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  15%  LBE  subcontracting  goal  requirement. 
Please  contact  Mindy  Lee  at  415-554-3136  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  traffic 


~o  69'^hwork  and  paving,  drilling  services,  carpentry,  pipeline,  reinforcing  steel, 

I S Dtp  -trucking  and  hauling,  and  general  concrete  work. 


1 d on'o  Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
JUN  i q to  be  held  on  Wednesday,  June  26,  2013  at  9:30  A.M.  at  525  Golden  Gate  Avenue,  3rd 

Floor  - Tuolumne  Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80 
SAN  FRANCISCO  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with 

PUBLi^LIBRARY 
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the  "Good  Faith  Outreach"  requirements,  uniess  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Ciass  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 


This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 
INFRASTRUCTURE  DIVISION 

Job  Order  Contract,  Electrical  (C-10  License), 

Governor  & Exciter  Systems  for  Hydroelectric  Powerhouses,  Hetch  Hetchy 
Contract  No.  JOC-46 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  Floor,  Tuolumne 
Conference  Room,  San  Francisco,  CA  94102,  until  2:00  P.M.  on  Thursday, 
9/12/2013.  Bids  that  are  hand-delivered  prior  to  12:00  noon  on  the  day  of  bid  opening  as 
well  as  bids  that  are  mailed  or  sent  by  messenger  service  shall  be  delivered  to:  SFPUC 
Contract  Administration  Bureau,  525  Golden  Gate  Avenue,  8*^^  Floor,  San  Francisco,  CA 
94102,  Attention:  Pauline  Lam.  The  Project  Manual,  Construction  Task  Catalog®  and 
Technical  Specification,  and  Bid  Forms  are  posted  on  http://sfwater.org/contracts.  Please 
also  check  this  website  for  updates. 

A Job  Order  Contract  is  an  indefinite  quantity  contract  pursuant  to  which  the  San  Francisco 
Public  Utilities  Commission  may  accomplish  a series  of  projects  with  a single,  competitively 
bid  contract  awarded  before  the  projects  are  identified.  Contractors  bid  an  adjustment  factor 
to  pre-set  unit  prices.  Work  is  accomplished  by  issuing  task  orders  to  the  successful 
contractor  during  the  three  (3)  year  term  of  this  contract. 

The  value  of  the  contract  is  not  to  exceed  $5,000,000  with  an  option  for  an  additional 
amount  of  $2,500,000,  for  a total  potential  cumulative  contract  value  of  $7,500,000.  The 
work  is  to  be  performed  in  San  Joaquin,  Stanislaus,  and  Tuolomne  Counties.  A bid  bond  in 
the  amount  of  10%  of  the  original  contract  value  will  be  required.  The  Contract  will  be 
awarded  to  the  lowest  responsible  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
subcontracting  goal  is  9%  for  Small  and  Micro-LBEs  (Firms  certified  by  SF  Contract 
Monitoring  Division).  Only  San  Francisco  Contract  Monitoring  Division  (CMPJ  certified 
SF  LBE  contractors  and  SFPUC  Regional  LBE  contractors  can  be  utilized  to  meet  this 
requirement.  Please  contact  Mindy  Lee  at  (415)  554-3136  for  further  information. 
Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 


AUG  1 2 t013 

SAN  FRANlOiSCO 
PUBLIC  LIBRARY 

://adtech.dailyjounial.coin/...NewOrder_Verity_Order.cfil1?sid=77AA84CD-E827-4D26-A  1 0E-F6DB78 1 06946830547997&OrderSent=  1 (8/9/2013  1 1 : 1 9:50  AM] 


AdTech  Advertising  System 


work;  Electrical,  General  Building  (B-license),  Hazardous  Materials,  Structural  Steel,  Trucking 
& Hauling,  and  Welding. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  Tuesday,  August  27,  2013,  at  10:00  am,  at  SFPUC  Headquarters,  525 
Golden  Gate  Avenue.,  6th  Floor  Large  Conference  Room,  San  Francisco,  CA.  Should 
any  bidders  prefer  to  attend  a prebid  teieconference  meeting  at  the  Hetch  Hetchy 
Administration  Building  in  Moccasin,  California,  please  contact  Julie  Dettman  at 
(209)  989-2140  to  confirm  your  attendance.  Prime  bidder's  attendance  at  this 
conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements. 

Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as  determined  by 
CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is 
exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the 
Administrative  Code.  The  pre-bid  meeting  is  conducted  as  a workshop  to  give  the 
contractors  guidance  about  the  mechanics  of  being  a Job  Order  Contractor.  The  pre-bid 
meeting  explains  how  to  analyze  the  Construction  Task  Catalog®,  how  to  calculate 
adjustment  factors  and  the  award  criteria  figure  (ACF),  what  is  involved  in  developing  a price  ' 

proposal,  the  personnel  requirements  to  staff  a Job  Order  Contract,  and  generally,  how  to 
be  successful  under  the  JOC  system. 

A Class  "C-10"  California  Contractors  License  is  required  to  bid.  In  addition  to  a C-10 
License,  the  prime  bidder  must  have  successfully  completed  three  governor  retrofits  for 
hydraulic  units  and  an  installation  of  a digital  governor  retrofit  on  an  operational  6-needle 
Pelton  unit.  Additionally,  the  prime  bidder  must  have  at  least  three  years'  experience  in 
controls  installation  on  similar  types  of  projects.  Furthermore,  each  listed  subcontractor  must 
possess  appropriate  active  licenses  for  the  work  each  subcontractor  will  be  performing.  i 

Work  will  be  performed  at  all  SFPUC  powerhouses  in  Tuolomne  County,  including  Kirkwood 
and  Holm  Powerhouses,  throughout  the  year,  including  the  winter  months.  Contractor  must 
be  willing/able  to  commute  to  the  site(s)  during  adverse  weather  conditions.  Contractor 
must  be  equipped  with  4WD  vehicles  and  chains,  as  required,  to  travel  safely  to  the  project 
site. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  ! 

a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820  ; 

for  more  information  I 

I 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  9/19/2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving 
these  materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

The  objective  of  the  project  is  for  a Lenel  Value  Added  Reseller  (VAR)  to  provide  the  City 
with  as-needed  construction  services  to  furnish  and  install  ACAMS  and  DVSS  equipment  and 
installations  at  various  locations  throughout  the  City  and  County  of  San  Francisco  and 
reaches  of  the  Hetch  Hetchy  Aqueduct  system.  The  Engineer’s  estimate  is  $1,200,000.00. 
The  Contract  wiil  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  0.00%  for  San  Francisco  Small  & Micro-LBEs  and  SFPUC-LBEs 
(Firms  certified  by  Contract  Monitoring  Division).  However,  Bidders  are  encouraged  to  used 
certified  Small  & Micro-LBEs.  Please  contact  Veronica  Ng  at  415-554-3100  for  further 
information. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  525  Golden  Gate  Avenue,  2nd  Floor  O'Shaughnessy  Conference  Room  B on 
August  29,  2013  at  1:00  P.M.  An  optional  site  inspection  will  be  held  after  the  pre-bid 
conference. 

A Class  "Lenel  International  Systems  Inc.  Value  Added  Reseller  (VAR)"  license  required  to 
bid.  "C-7,  C-10  or  A license"  California  Contractors  License  are  optional  by  the  Bidder,  but 
required  to  perform  the  work.  Furthermore,  each  listed  subcontractor  must  possess 
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appropriate  active  licenses  for  the  work  each  subcontractor  wiil  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  Generai  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Locai  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information  and  specialized  trade  exemptions. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
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Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  9/19/2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving 
these  materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

The  objective  of  the  project  is  for  a Lenel  Value  Added  Reseller  (VAR)  to  provide  the  City 
with  as-needed  construction  services  to  furnish  and  install  ACAMS  and  DVSS  equipment  and 
installations  at  various  locations  throughout  the  City  and  County  of  San  Francisco  and 
reaches  of  the  Hetch  Hetchy  Aqueduct  system.  The  Engineer's  estimate  is  $1,200,000.00. 
The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  0.00%  for  San  Francisco  Small  & Micro-LBEs  and  SFPUC-LBEs 
(Firms  certified  by  Contract  Monitoring  Division).  However,  Bidders  are  encouraged  to  used 
certified  Small  & Micro-LBEs.  Please  contact  Veronica  Ng  at  415-554-3100  for  further 
information. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  525  Golden  Gate  Avenue,  2nd  Floor  O'Shaughnessy  Conference  Room  B on 
August  29,  2013  at  1:00  P.M.  An  optional  site  inspection  will  be  held  after  the  pre-bid 
conference. 

A Class  "Lenel  International  Systems  Inc.  Value  Added  Reseller  (VAR)"  license  required  to 
bid.  "C-7,  C-10  or  A license"  California  Contractors  License  are  optional  by  the  Bidder,  but 
required  to  perform  the  work.  Furthermore,  each  listed  subcontractor  must  possess 
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appropriate  active  licenses  for  the  work  each  subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information  and  specialized  trade  exemptions. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 


http://adtech. dailyjoumal. com/.. ./NewOrder_Verify_Order.cfTn?sid=B6C230DE-9851-44C4-8965-FD559D54C751825069903&OrderSent=l  [8/9/2013  1 1 :32:3^ 


jTech  Advertising  System 


Home 
New  Order 
Copy  Order 
Order  Lookup 
Order  Tracking 
Open  [0] 

Ready  [0] 

Sent  [1] 
Newspapers 
Accounting 
Reports 
Help 


jcustomer  Information 


Customer  Name 

Address 

City 

State  - Zip 


SF  PUC  (UEB/SFWD/HHWP) 

525  GOLDEN  GATE  AVE,  8TH  FLOOR 
SAN  FRANCISCO 
CA  - 94102 


|Product  I^nformation 


GOVERNMENT  - NOTICE  INVITING  BIDS 


jOrder  Information 
Attention  Name 


Master  Id 

Phone 

Fax 


52726 

4155541858 


Ad  Description 


Special  Instructions  Please  confirm  my  ad  order.  Thank  you. 


Orders  Created 


Order  No. 

Newspaper  Name 

Publishing  Dates 

Ad 

Price  Description 

Price 

Ad 

Status 

2528797 

SAN  FRANCISCO 
EXAMINER  10%,  CA 

08/30/2013 

Depth 

13.66" 

Lines  : 

167 

$4.00  * 167  lines  * 1 
Inserts[$668.00] 

$ 10%  set  aside[$-66.80] 

$601.20 

Sent 

Order  1 

No. 

Newspc 

jper 

View 

2528797 

SAN  FRANCISCO  EXAMINER  10% 

View  Ad  In  PDF 

ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Cathodic  Protection  for  30-,36-,42-,and  48-Inch 
Steel  Pipe  Transmission  Main  of  University  Mound  System 
Contract  No.  WD-2670A 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  September  26,  2013.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $75  fee  paid  by  cash 
or  by  check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version 
is  available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 


The  objective  of  the  project  is  to  install  cathodic  protection  for  30-,36-,42-,and  48-inch  steel 
pipe  transmission  main  of  University  Mound  System.  The  work  is  to  be  performed  in  , 
California.  The  Engineer's  estimate  is  $650,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  SF  Administrative  Code  Chapter  14B.  The  LBE 
subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  16%  LBE  subcontracting  goal  requirement 
Please  contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work: 
trucking, hauling,  shoring,  pavement  restoration,  sawcutting  and  traffic  control. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  1990  Newcomb  Avenue,  San  Francisco,  CA.  94124,  10:30  A.M.  on  September 
12,  2013.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter 
14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code.. 


:p://adtech.dailyjoumal.com/...r/NewOrder  Verify  Order.cfin?sid=AE0FFB07-B0A4-4981-B398-F0 II 750985 lC826504642&OrderSent=l [8/28/20 13  3:33:52  PM] 


AdTech  Advertising  System 


A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 

CITY  & COUNTY  OF  SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 
INFRASTRUCTURE  DIVISION 


As-Needed  Spot  Sewer  Repair 
Contract  No.  \A/W-584 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  October  10,  2013.  Hard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer 
Service  Desk,  SF,  CA  94102  for  a non-refundable  $180  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 


The  objective  of  the  project  is  to  provide  contingency  based  as-needed  replacement  of 
sections  of  existing  sewer  pipelines  on  short  notice  at  locations  to  be  determined  within  the 
City  and  County  of  San  Francisco.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's 
estimate  is  approximately  $8,000,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  10%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  10%  LBE  subcontracting  goal  requirement. 
Please  contact  Gary  Wong  at  415-554-3106  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving  ,excavation  , traffic  control  and  concrete.  Additionally,  the  winning 
Prime  and  all  subcontractors  are  now  required  to  use  the  LBE  Utilization  Tracking  System 
(LBEUTS)  to  submit  payment  information  including  invoices  and  other  related  information. 

Bidders  are  encouraged  to  pay  special  attention  to  the  lining  qualifications  in 
Specification  Section  02723. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  1680  Mission  Street,  2nd  Floor  Conference  Room,  at  10:00  A.M.  on  September 
24,  2013.  Prime  bidder's-  attendance  at  this  conference  is  worth  15  points  toward  Chapter 
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14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in 
excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as 
(a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a materia!  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Town  of  Sunol  Fire  Suppression  System 
Contract  No.  WD-2705 


Sealed  bids  will  be  received  at  525  Golden  Gate  Ave.,  3rd  Floor  - Tuolumne  Room,  SF,  CA 
94102,  until  2:00  P.M.  on  10/31/2013.  Flard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Ave.,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $180  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  to  paid 
Planholders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 
Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be  required  to 
complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 


The  objective  of  the  project  is  to  upgrade  the  Town  of  Sunol  water  system  to  meet  fire 
hydrant  flow  and  pressure  recommendations  from  the  Alameda  County  Fire  Department  for 
Main  Street,  Bond  Street,  Foothill  Road,  and  lower  Kilkare  Road.  The  work  is  to  be 
performed  in  Alameda  County,  CA.  The  Engineer's  estimate  is  $6,335,000  The  Contract  will 
be  awarded  to  the  lowest  responsible  and  responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  14%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  14%  LBE  subcontracting  goal  requirement. 
Please  contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
demolition,  fencng,  traffic  control,  concrete,  paving  and  pipe  laying. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  525  Golden  Gate  Avenue  , 2^^  Floor,  10:00  AM  on  10/15/2013.  Prime  bidder's 
attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach" 
requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as 
determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach"  requirements, 
unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B) 
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of  the  Administrative  Code.  A site  inspection  \will  be  held  at  Town  of  Sunol,  at  1:30  PM  on 
10/15/2013  (If  needed). 


A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 


This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 


If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  10/31/2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  provide  contingency-based  as-needed  main  sewer 
replacement  on  short  notice  at  locations  to  be  determined  within  the  City  and  County  of  San 
Francisco.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  approximately 
$3,300,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  16%  LBE  subcontracting  goal  requirement. 
Please  contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control  and  concrete.  Please  refer  to  Section  01600 
in  the  Specifications  regarding  the  purchase  of  specially  manufactured  items  to  achieve  the 
LBE  subcontracting  goal.  Additionally,  the  winning  Prime  and  all  its  subcontractors  are  now 
required  to  use  the  LBE  Utilization  Tracking  System  (LBEUTS)  to  submit  payment 
information  including  invoices  and  other  related  information. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  1680  Mission  Street,  Second  Floor  Conference  Room,  at  10:00  AM  on  October 
15,  2013.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter 
14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith 
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Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in 
excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as 
(a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 


This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 


If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


15th/17th/23rd/44th/47th/GRANADA/MEDA  and  OAKDALE  AVENUES  SEWER  REPLACEMENT 
Contract  No.  WW-585 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2 PM  on  October  24,  2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  on  the  subject  streets.  The  work 
is  to  be  performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is  approximately 
$3,000,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  16%  LBE  subcontracting  goal  requirement. 
Please  contact  Hadas  Rivera -Weiss  at  (415)  551-4814  for  further  information. 

Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  trucking,  saw  cutting,  paving,  excavation,  traffic  control  and  concrete.  Additionally, 
the  winning  Prime  and  all  its  subcontractors  are  now  required  to  use  the  LBE  Utilization 
Tracking  System  (LBEUTS)  to  submit  payment  information  including  invoices  and  other 
related  information. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  1680  Mission  Street,  2nd  Floor  Conference  Room,  at  10AM  on  October  8,  2013. 
Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good 
Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code. 
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A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 


This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


View  Ad  In  PDF 


AWSS  - New  Cistern  C 
Contract  No.  WD-2697 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  November  7,  2013.  Flard  copy  versions  of  plans,  specifications 
and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer 
Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 


The  objective  of  the  project  is  the  construction  of  five  (5)  new  buried  rectangular  reinforced 
concrete  cisterns  including  traffic  control,  compaction  grouting,  excavation,  temporary 
shoring,  dewatering,  demolition  and  relocation  of  water  and  sewer  pipelines,  construction  of 
new  curb  ramps  and  sidewalks,  and  pavement  restoration  including  asphaltic  concrete 
milling  and  filling.  The  work  is  to  be  performed  in  San  Francisco,  CA.  The  Engineer's 
estimate  is  approximately  between  $4  to  $4.5  million.  The  Contract  will  be  awarded  to  the 
lowest  responsible  and  responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  15%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  15%  LBE  subcontracting  goal  requirement. 
Please  contact  Mindy  Lee  at  415-554-3136  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  traffic 
control,  earthwork  and  paving,  drilling  services,  carpentry,  pipeline,  reinforcing  steel, 
trucking  and  hauling,  and  general  concrete  work.  The  winning  Prime  and  all  its 
subcontractors  are  now  required  to  use  the  LBE  Utilization  Tracking  System  (LBEUTS)  to 
submit  payment  information  including  invoices  and  other  related  information. 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  Wednesday,  October  16,  2013  at  9:30  A.M.  at  525  Golden  Gate  Avenue,  3^^^ 
Floor  - Tuolumne  Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80 
points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with 
the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

Rutland  Street  and  Schwerin  Street  Sewer  System  Improvement 
Contract  No.  WW-510 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  San 
Francisco,  CA  94102,  until  2:00  P.M.  on  11/21/2013.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by 
cash  or  by  check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD 
version  is  available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  renovate  the  existing  and  install  new  sewers  on  the  subject 
streets.  The  work  is  to  be  performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is 
$4,208,321.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement. 
Please  contact  Hadas  Rivera-Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control  and  concrete.  Additionally,  the  winning  Prime 
and  all  its  subcontractors  are  now  required  to  use  the  LBE  Utilization  Tracking  System 
(LBEUTS)  to  submit  payment  information  inciuding  invoices  and  other  related  information. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  October  29,  2013  at  10:00  A.M.,  at  1680  Mission  Street,  2nd.  Floor  Conference 
Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 


p://adtech.dailyjoumal.com/...ewOrder_Verify_Order.cfm?sid=A697ClBA-E5E5-4F64-A5C7-0382CC3494A0826560541&OrderSent=l [10/15/2013  5:09:31  PM] 


AdTech  Advertising  System 


subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 


In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 


If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

18th/25th/35th/47th  AVENUES  AND  DELANCEY/FELTON/FERN/HAWES/ 
MADRID/STEINER  STREETS  SEWER  REPLACEMENT 
Contract  No.  WW-568 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2 P.M.  on  December  5,  2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  on  the  subject  streets.  The  work 
is  to  be  performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is  approximately 
$2,300,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  14%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  14%  LBE  subcontracting  goal  requirement. 
Please  contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control,  and  concrete.  Additionally,  the  winning 
Prime  and  all  its  subcontractors  are  now  required  to  use  the  LBE  Utilization  Tracking  System 
(LBEUTS)  to  submit  payment  information  including  invoices  and  other  related  information. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  November  19,  2013  10  AM  at  1680  Mission  St.,  2nd  Floor  Conference  Room, 
San  Francisco.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the 
"Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 
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A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  twork  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

Alhambra/Bay/Beach  Streets  and  Mallorca/Retiro/Toledo  Way  Sewer  Replacement 
Contract  No.  WW-547 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  12/12/2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  .Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non -refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  renovate  the  existing  sewers  on  the  subject  streets.  The 
work  is  to  be  performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is  $2,470,000.  The 
Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  16%  LBE  subcontracting  goal  requirement. 
Please  contact  Hadas  Rivera -Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control,  and  concrete.  Additionally,  the  winning 
Prime  and  all  its  subcontractors  are  now  required  to  use  the  LBE  Utilization  Tracking  System 
(LBEUTS)  to  submit  payment  information  including  invoices  and  other  related  information. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  1680  Mission  Street,  2nd  Floor,  Main  Conference  Room,  at  10:00  AM  on 
11/12/2013.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter 
14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
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subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 


If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


SOUTHEAST  WATER  POLLUTION  CONTROL  PLANT 
CHEMICAL  SYSTEM  RELOCATION  AND  FACILITY  UPGRADES 
Contract  No.  WW-556 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  San 
Francisco,  CA  94102,  until  2P.M.  on  December  12,  2013.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $210  fee  paid  by 
cash  or  by  check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD 
version  is  available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 


This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  applicable  category  of  work,  as 
posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to  submit  bids  for  this  contract.  The 
applicable  pre-qualification  category  for  this  Contract  is  Wastewater  Treatment  Facilities. 
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The  objective  of  the  project  is  to  improve  the  reliability  of  aging  facilities  at  the  Southeast 
Plant  by  replacing  and  relocating  the  chemical  system  and  upgrading  various  mechanical 
systems,  electrical  systems,  and  repairing  concrete  defects.  The  work  is  to  be  performed  in 
SF,  CA.  The  Engineer's  estimate  is  $13,000,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  13%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  13%  LBE  subcontracting  goal  requirement. 
Please  contact  Hadas  Rivera -Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  Concrete 
crack  repairs,  foundation,  rebar,  paving,  mechanical,  and  electrical  work.  Please  refer  to 
Section  01600  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE 
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subcontracting  goal.  Additionally,  the  winning  Prime  and  all  its  subcontractors  are  now 
required  to  use  the  LBE  Utilization  Tracking  System  (LBEUTS)  to  submit  payment 
information  including  invoices  and  other  related  information. 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  November  20,  2013  at  Southeast  Wastewater  Treatment  Plant,  Building  930 
Conference  Room,  750  Phelps  Street,  SF  at  9AM.  Prime  bidder's  attendance  at  this 
conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements. 
Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as  determined  by 
CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is 
exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the 
Administrative  Code.  A site  inspection  will  follow  immediately  after  the  pre-bid  conference 
for  participants  with  Personal  Protective  Equipment. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

PENINSULA  PIPELINES  SEISMIC  UPGRADE 
Contract  No.  WD-2727 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  12/19/2013.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $270  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for 
updates.  Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be 
required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  applicable  category  of  work,  as 
posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to  submit  bids  for  this  contract.  The 
applicable  pre-qualification  category  for  this  Contract  is  Regional  Projects,  Large  Diameter 
Pressure  Pipelines  (48  inches  or  greater). 

The  objective  of  the  project  is  to  seismically  upgrade  San  Andreas  Pipeline  2,  San  Andreas 
Pipeline  3 and  Sunset  Supply  Branch  Pipeline  at  five  sites  to  address  fault  crossing,  ground 
shaking  and  liquefaction  related  seismic  conditions.  The  work  is  to  be  performed  in  San 
Mateo,  CA.  The  Engineer's  estimate  is  $22,500,000.  The  Contract  will  be  awarded  to  the 
lowest  responsible  and  responsive  bidder. 


There  will  be  no  bid  discounts  for  this  contract.  The  LBE  subcontracting  goal  is  12%.  Both 
San  Francisco  Small  & Micro-LBEs  and  SFPUC-LBEs  fFirms  certified  by  SF  Contract 
Monitoring  Division)  can  be  utilized  to  meet  this  requirement.  Please  contact  Bayard 
Fong  at  415-554-3103  for  further  information.  Subcontracting  opportunities  may  include, 
but  not  limited,  to  the  following  major  types  of  work:  traffic  control,  tree  clearing, 
earthwork,  shoring,  pipeline  and  trench  construction,  microtunneling,  settlement 
monitoring/surveying,  vibration  and  sound  monitoring,  paving  and  grading.  Please  refer  to 
Section  01600  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE 
subcontracting  goal.  Additionally,  the  winning  Prime  and  all  its  subcontractors  are  now 
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required  to  use  the  LBE  Utilization  Tracking  System  (LBEUTS)  to  submit  payment 
information  including  invoices  and  other  related  information. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  525  Golden  Gate  Avenue,  10AM  November  25,  2013.  Prime  bidder's 
attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach" 
requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as 
determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach"  requirements, 
unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B) 
of  the  Administrative  Code.  A site  inspection  will  be  held  after  the  pre-bid  and  contractor 
networking  conference  on  November  25,  2013. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Moccasin  Control  and  Server  Building 
Contract  No.  HH-963 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  December  19,  2013.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by 
cash  or  by  check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD 
version  is  available  to  paid  Plan  holders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 


The  objective  of  the  project  is  to  construct  a new  control  and  server  building  in  Moccasin. 
The  work  is  to  be  performed  in  Tuolumne,  CA.  The  Engineer's  estimate  is  $3,500,000.  The 
Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  12%.  Both  San  Francisco  Small  & Micro-LBEs  and  SFPUC- 
LBEs  (Firms  certified  bv  SF  Contract  Monitoring  Division)  can  be  utilized  to  meet 


Please  contact  Gary  Wong  at  415-554-3106  for  further  information. 
Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  earthwork,  grading,  paving,  concrete,  electrical,  mechanical,  and  plumbing  work.  The 
winning  Prime  and  all  its  subcontractors  are  now  required  to  use  the  LBE  Utilization  Tracking 
System  (LBEUTS)  to  submit  payment  information  including  invoices  and  other  related 
S DEPT  information. 


lENT 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  the  Moccasin  Administration  Building  at  One  Lakeshore  Drive,  Moccasin,  CA  on 
December  3,  2013  at  10:00  A.M.  Prime  bidder's  attendance  at  this  conference  is  worth  15 
points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at 
least  80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed 
compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from 
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performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  A 
site  inspection  will  be  held  immediately  following  thel0:00  A.M.  meeting. 

A Class  "B"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  Genera!  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Fixed  Gas  Monitoring  System  Upgrades 
Contract  No.  WW-559 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  01/09/2014.  Flard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
to  paid  Plan -holders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for 
updates.  Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be 
required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

The  objective  of  the  project  is  to  selectively  demolish  the  existing  deficient  fixed  gas 
monitoring  systems  and  furnish  and  install  new  fixed  gas  monitoring  systems  to  the 
Wastewater  Enterprise  (WWE)  distributed  control  system  (DCS)  for  remote  monitoring.  The 
existing  fixed  gas  monitoring  equipment  will  be  1:1  unit  replacements.  Supplemental  fixed 
gas  monitoring  units  have  been  [BBLl]  added  to  hazardous  areas  identified  within  the 
wastewater  facilities.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is 
$2,100,000[BBL2]  . The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive 
bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  10%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  10%  LBE  subcontracting  goal  requirement. 
Please  contact  Mindy  Lee  at  (415)  554-3136  for  further  information.  Subcontracting 
opportunities  may  include,  but  are  not  limited  to,  the  following  major  types  of  work:  Class  A 
General  Engineering  Contractor,  C-10  General  Electrical  Contractor,  Electrical  Supplies  & 
Equipment,  Trucking  & Hauling,  Instrumentation  and  Controls.  Additionally,  the  winning 
Prime  Bidder  and  ali  its  subcontractors  are  now  required  to  use  the  LBE  Utilization  Tracking 
System  (LBEUTS)  to  submit  payment  information  including  invoices  and  other  related 
information.  Please  refer  to  Section  01600  in  the  Specifications  regarding  the  purchase  of 
equipment  to  achieve  the  LBE  subcontracting  goal. 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  12/17/2013,  at  750  Phelps  Street,  Southeast  Plant  Building  930  Main 
Conference  Room,  SF,  CA  beginning  at  9:00  a.m.  Prime  bidder's  attendance  at  this 
conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements. 
Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as  determined  by 
CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is 
exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the 
Administrative  Code.  A site  inspection  will  be  held  immediately  following  the  pre-bid 
conference. 

A Class  "A  and/or  C-10"  California  Contractors  License  is  required  to  bid.  Furthermore,  each 
listed  subcontractor  must  possess  appropriate  active  licenses  for  the  work  each 
subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  (2)  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  ten  calendar  days  after  the 
Advertisement  for  Bids  has  been  advertised,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTTLITTES  COMMISSION  INFRASTRUCTURE  DIVISION 


WESTSIDE  PUMP  STATION  DISCHARGE  PIPE  MANIFOLD  UPGRADE 
Contract  No.  WW-572 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor-Tuolumne  Room,  San 
Francisco,  CA  94102,  until  2 PM  on  March  27,  2014.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  SF,  CA  94102  for  a non-refundable  $180  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 


This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  applicable  category  of  work,  as 
posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to  submit  bids  for  this  contract.  The 
applicable  pre-qualification  category  for  this  Contract  is  Wastewater  Pump  Stations. 


2014 


The  objective  of  the  project  is  to  repair  and  rehabilitate  the  existing  deficient  and 
deteriorated  raw  wastewater  discharge  pipe  manifold  coatings  and  cement/epoxy  linings, 
check  valves,  isolation  knife  gate  valves,  and  hydraulic  actuators,  submersible  chopper 
pumps,  sump  pumps  hydraulic  power  unit,  surge  tank  appurtenances,  associated  plumbing 
modifications  and  forcemain  internal  condition  inspection,  electrical  power,  fire  alarm 
system,  instrumentation  and  controls,  corrosion  and  cathodic  protection,  and  related 
equipment  . The  work  is  to  be  performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is 
$5,830,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 


.^id  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
^ LBE  subcontracting  goal  is  9%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
4^  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  9%  LBE  subcontracting  goal  requirement.  Please 
contact  Regina  Du  at  415-551-4335  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  Class  A General 


Engineering  Contractor,  C-10  General  Electrical  Contractor,  C-33  Painting  and  Decorating  j 
Contractor,  C-34  Pipeline  Contractor,  C-36  Plumbing  Contractor,  C-51  Structural  Steel  ' 
Contractor,  Trucking  and  Hauling,  Steel  & Steel  Products,  Pipes,  Valves  and  Fitting  Supplies,  * 

Lighting  Supplies,  Electrical  Equipment  and  Supplies.  Please  refer  to  Section  01600  in  the  i 

Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting  goal. 
Additionally,  the  winning  Prime  and  all  its  subcontractors  are  now  required  to  use  the  LBE  ' 

Utilization  Tracking  System  (LBEUTS)  to  submit  payment  information  including  invoices  and  I 

other  related  information. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  Oceanside  Wastewater  Treatment  Plant  Building  930  Library  Conference  Room 
3500  Great  Highway  10AM  on  March  11,  2014.  Prime  bidder's  attendance  at  this  conference 
is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must 
achieve  at  least  80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be 
deemed  compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt 
from  performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative 
Code.  A site  inspection  will  be  held  after  the  pre-bid  conference  for  participants  with 
personal  protective  equipment. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

As-Needed  Sewer  Cleaning  and  Inspection 
Contract  No.  WW-593 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  4/3/2014.  Flard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  provide  as-needed  sewer  cleaning  and  inspection  at 
locations  to  be  determined  within  the  City  of  San  Francisco.  The  work  is  to  be  performed  in 
San  Francisco,  CA.  The  Engineer's  estimate  is  approximately  $1,900,000.  The  Contract  will 
be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  10%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  10%  LBE  subcontracting  goal  requirement. 
Please  contact  Regina  Du  at  415-551-4335  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work: 
construction  traffic  control  services  and  trucking.  Additionally,  the  winning  Prime  and  all  its 
subcontractors  are  now  required  to  use  the  LBE  Utilization  Tracking  System  (LBEUTS)  to 
submit  payment  information  including  invoices  and  other  related  information. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
2014  Third  Street,  Suite  600,  Main  Conference  Room,  on  March  18,  2014. 

Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good 
Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
^ points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code. 


A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 


subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSIONINFRASTRUCTURE  DIVISION 

INSTRUMENTATION  & BACKUP  POWER  SYSTEMS  IMPROVEMENTS 
Contract  No.  WW-562 


GOVERNMENT 

documents  dept 


MAR  -6 


2014 


SAN  FRAN  SISCO 
PUBLIC  LIEiRARY 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF,  CA 
94102,  until  2 PM  on  April  17,  2014.  Hard  copy  versions  of  plans,  specifications  and  bidding 
documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service  Desk,  SF,  CA 
94102  for  a non-reflindable  $150  fee  paid  by  cash  or  by  check  payable  to  “SFPUC.”  Call  (415) 
551-4603  for  further  information.  A CD  version  is  available  to  paid  Planholders  only  for  an 
additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to 
receiving  these  materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

The  objective  of  the  project  is  to  replace  and  upgrade  the  existing  deficient  and  deteriorated 
wastewater  level  and  flow  instrumentation  and  appurtenances,  associated  plumbing  modifications, 
and  Uninterruptable  Power  Supply  (UPS);  emergency  wastewater  process  power  equipment, 
electrical  wires,  conduits,  fittings,  accessories,  and  appurtenances  at  the  Southeast  Water  Pollution 
Control  Plant  (SEP),  Bruce  Flynn  Pump  Station  (BFS),  North  Point  Wet  Weather  Facility  (NPF), 
and  Griffith  Pump  Station  (GFS).  The  work  is  to  be  performed  in  San  Francisco,  CA.  The 
Engineer's  estimate  is  $1,400,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and 
responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The  LBE 
subcontracting  goal  is  10%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be  utilized 
to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division).  SFPUC-LBEs 
cannot  be  utilized  to  meet  the  10%  LBE  subcontracting  goal  requirement.  Please  contact  Mindy 
Lee  at  415-554-3136  for  further  information.  Subcontracting  opportunities  may  include,  but  not 
limited  to  the  following  major  types  of  work:  Class  A General  Engineering  Contractor,  C-10 
General  Electrical  Contractor,  Trucking  and  Hauling,  Electrical  Equipment  and  Supplies.  Please 


refer  to  Section  01600  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  I 

LBE  subcontracting  goal.  Additionally,  the  winning  Prime  and  all  its  subcontractors  are  now  l 

required  to  use  the  LBE  Utilization  Tracking  System  (LBEUTS)  to  submit  payment  information  i 
including  invoices  and  other  related  information.  i 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference  to  be 
held  at  Southeast  Plant,  750  Phelps  Street  Building  930  Library  Conference  Room,  at  10AM,  on 
April  1,  2014  . Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  I 
“Good  Faith  Outreach”  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  “Good  Faith  Outreach” 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under  Section 
14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be  held  after  the  pre-bid  conference  for 
participants  with  personal  protective  equipment.  I 

A Class  A and/or  a C-10  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will  be 
performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time 
as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission  recommends  the  contract 
for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission  then  adopts  a resolution  awarding 
the  contract.  Pursuant  to  Charter  Section  3.105,  all  contract  awards  are  subject  to  certification  by  the 
Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be  certified 
by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits  Provisions  of 
Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after  notification  of  award  by  the 
SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative  Code. 
Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a material 
term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820  for  more 
information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by  this 
Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the  date  of  Bid 
opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau,  setting  forth  with 
specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 
INFRASTRUCTURE  DIVISION 

8-Inch  Ductile  Iron  Water  Main  Installation  on  Aiabama  and  25th  Streets 
Contract  No.  WD-2712 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  5/15/2014.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  install  4",  6",  8"  and  16"  ductile  iron  pipe  and  fittings  and 
copper  pipes  services  on  Alabama  and  25th  Streets.  The  work  is  to  be  performed  in  San 
Francisco,  CA.  The  Engineer's  estimate  is  $2,040,000.  The  Contract  will  be  awarded  to  the 
lowest  responsible  and  responsive  bidder. 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  12%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  12%  LBE  subcontracting  goal  requirement. 
Please  contact  Hadas  Rivera-Weiss  at  (415)  551-4814  for  further  information. 

Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  trucking,  hauling,  shoring,  pavement  restoration,  saw  cutting  and  traffic  control. 
QQwppN  iwiCMy  Additionally,  the  winning  Prime  and  all  its  subcontractors  are  now  required  to  use  the  LBE 
Utilization  Tracking  System  (LBEUTS)  to  submit  payment  information  including  invoices  and 
DOCUMENrS  DEPT  other  related  information. 


APR  - 


2014 


SAN  FRA^JCISCO 
PUBLIC  LIBRARY 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  1990  Newcomb  Avenue,  San  Francisco  on  at  10:00  a.m.  on  April  23,  2014. 
Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good 
Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 


Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "Class  A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


As-Needed  Spot  Sewer  Replacement 
Contract  No.  WW-591 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  5/8/2014.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $180  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  provide  contingency-based  as-needed  replacement  of 
sections  of  existing  sewer  pipelines  on  short  notice  at  locations  to  be  determined  within  the 
City  and  County  of  San  Francisco.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer’s 
estimate  is  approximately  $8,000,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  7%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  7%  LBE  subcontracting  goal  requirement.  Please 
contact  Regina  Du  at  415-551-4335  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  saw  cutting, 
paving,  excavation,  traffic  control  and  concrete.  Additionally,  the  winning  Prime  and  all  its 
subcontractors  are  now  required  to  use  the  LBE  Utilization  Tracking  System  (LBEUTS)  to 
submit  payment  information  including  invoices  and  other  related  information. 
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Bidders  are  encouraged  to  pay  special  attention  to  the  lining  qualifications  in 
Specification  Section  02723. 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  1680  Mission  Street,  2nd  Floor  Conference  Room,  at  10:00  AM  on  April  22, 
2014.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 


possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Auxiliary  Water  Supply  System  Pumping  Station  No.l  Improvements  (2014) 

Contract  No.  WD-2686 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  May  15,  2014.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk.  SF,  CA  94102  for  a non-refundable  $180  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  to  paid  Plan 
holders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 
Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be  required  to 
complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 


This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  applicable  category  of  work  as 
posted  at  http://sfwater.org/pre-qualify  will  be  allowed  to  submit  bids  for  this  contract.  The 
applicable  pre-qualification  category  for  this  Contract  is  Local  Water  Pump  Stations  & Tanks. 

The  objective  of  the  project  is  to  perform  seismic  upgrades  and  replace  the  engines  and 
mechanical  ventilation  systems  at  the  pump  station  to  increase  reliability.  The  work  is  to  be 
performed  in  San  Francisco,  California.  The  Engineer's  estimate  is  $7,000,000.  The  Contract 
will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  16%  LBE  subcontracting  goal  requirement. 
Please  contact  Mindy  Lee  at  415-554-3136  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  structural, 
architectural,  mechanical,  electrical  and  I&C  improvements  at  Pumping  Station  1,  including 
removal  of  four  existing  diesel  engines  and  one  existing  diesel  generator,  installation  of  four 
new  diesel  engines  and  one  new  diesel  generator,  removal  of  existing  and  installation  of  new 
ventilation  ducting  and  exhaust  piping,  removal  of  existing  and  installation  of  new  seawater 
piping,  repair  of  concrete,  and  refinishing  of  affected  building  surfaces  and  fenestrations. 


Please  refer  to  Section  01600  in  the  Specifications  regarding  the  purchase  of  equipment  to 
achieve  the  LBE  subcontracting  goal.  Additionally,  the  winning  Prime  and  all  its 
subcontractors  are  now  required  to  use  the  LBE  Utilization  Tracking  System  (LBEUTS)  to 
submit  payment  information  including  invoices  and  other  reiated  information. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  conference,  contractor  networking 
conference,  and  site  inspection  to  be  held  starting  at  9:30  AM  on  April  24,  2014  at  AWSS 
Pumping  Station  1,  698  Second  Street,  San  Francisco,  CA  94107,  inside  the  main  entrance 
on  Second  Street.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the 
"Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  San  Francisco  Pubiic  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

AS-NEEDED  MAIN  SEWER  REPLACEMENT 
Contract  No.  WW-592 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor-Tuolumne  Room,  SF,  CA 
94102,  until  2 PM  on  May  22,  2014.  Hard  copy  versions  of  plans,  specifications  and  bidding 
documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service  Desk,  SF, 
CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to  "SFPUC."  Call 
(415)  551-4603  for  further  information.  A CD  version  is  avaiiable  for  a fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  provide  contingency-based  as-needed  main  sewer 
replacement  on  short  notice  at  locations  to  be  determined  within  the  City  and  County  of  San 
Francisco.  The  work  is  to  be  performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is 
approximately  $3,600,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and 
responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  16%  LBE  subcontracting  goal  requirement. 
Please  contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control  and  concrete.  Please  refer  to  Section 
01600  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the 
LBE  subcontracting  goal.  Additionally,  the  winning  Prime  and  all  its  subcontractors  are 
now  required  to  use  the  LBE  Utilization  Tracking  System  (LBEUTS)  to  submit  payment 
information  including  invoices  and  other  related  information. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  1680  Mission  Street,  2nd  Floor  Conference  Room  at  10AM  on  April  29,  2014. 
Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good 
Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 


requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 


In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 


<?xml  verslon="1.0"  encoding="UT?-8"?> 

<sFormId 

xsl="http://www.w3.org/2001/XMI_5chema-lnstance"><soap:Body><ProcessRequestResponse 

Created.</ResponseMessage><DocIds><DocId><DocIdName>ProductId</DocIdName><DocIdValue>3174254</DocIdVaIue></DocId>< 

sx/sFor 

DocId><DocIdName>Producer</DocIdName><DocIdValue>2191</DocIdValue></DocId><DocId><DocIdName>FormId</DocIdName>< 

DocIdValue>23</DocIdValue></DocId></DocIds><ResponseType>Success</ResponseType><ResponseRleNames><DocResponseFlleNa 

me><FullRleName>/AtfTechAds/Temp/ADSRIes/2O14O415l6OO384906O119.pdf</FullFileName><RleType>PDFRIe</RleType></DocRespo 

Created.</ResponseMessage><DocIdsxDocId><DocIdName>MergedDocs</DocIdNarT?e><DocIdValue>-l</DocIdValue></DocId></Doc 
IdsxResponseType>Success</ResponseType>  < ResponseRleNamesxDocResponseRleNamo  < FullRleName>/AdTechAds/Temp/ADSRIes 
/19fe43c2-ffa0-4f82-9c7b-0703ec0ca7a9.pdf</pullRteNamexRleType>PDFRIe</RleTypex/DocResponseRleNamex/ResponseRleName 

mlds> 

<?xml  version ="1.0"?><products>< product 
ProductId=  "3174254"  Producer=  "2191" 
FormId="23"  AttachId="0"/x/products> 


1 AdTech®' 

I Order 

-1 

1 Tracking 

d 

Your  Order  is  sent. 


r>- 
■> 


Order 

Lookup 

Tracking 

[0] 

r[0] 

[1] 

papers 

anting 

iwwts 


Customer  Information 

Customer  Name  SF  PUC  (UEB/SFWD/HHWP) 


Address 

525  GOLDEN  GATE  AVE,  8TH  FLOOR 

Phone 

4155541858 

City 

SAN  FRANCISCO 

Fax 

- 

State  - Zip 

CA  - 94102 

[Product  Information  IL 

Legal 

GOVERNMENT  - NOTICE  INVITING  BIDS 

lOrder  Information 

Attention  Name 

Pauline  Lam 

Billing 

Reference  No. 

Ad  Description 

WD-2506 

Sale/Hrg/Bid 

Date 

06/17/2014 

Special  Instructions 

Please  confirm  my  ad  order.  Thank  you  very  much. 

Orders  Created 

i 

¥ 


Order  No. 

Newspaper  Name 

Publishing  Dates 

Ad 

Price  Description 

Price 

Ad 

Status 

2616236 

SAN  FRANCISCO 
CHRONICLE- 
CITY&CO.  10%,  CA 

04/30/2014 

Depth  : 
10.20" 
Lines  : 
126 

$ No  Pricing  Formula  for  2175 

Pricing 
will  be 
done 
by  DJC 

Sent 

Newspaper 

SAN  FRANCISCO  CHRONICLE-CnY&CO.  10% 

ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
UTILITTES  COMMISSION  INFRASTRUCTURE  DIVISION 


View  Ad  In  PDF 


WD-2506  8-Inch  Ductile  Iron  Pipe  Main  Installation  on  Clement  Street  from  Arguello  Blvd  to 
14th  Avenue; 

Arguello  Blvd  from  Lake  Street  to  Geary  Blvd 
Contract  No.  WD-2506 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  6/17/2014.  Flard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  To  install  aproximately  8700  LF  of  4",  6",  and  8"  ductile  iron 
pipe,  and  copper  services  on  Arguello  Blvd  and  Clement  St..  The  work  is  to  be  performed  in 
SF,  CA.  The  Engineer's  estimate  is  $2,270,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 


SAN  FR 
PUBLIC 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  13%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
pQyppk|[\/|^[\j1"  SFPUC-LBEs  cannot  be  utilized  to  meet  the  13%  LBE  subcontracting  goal  requirement. 

ITC  contact  Regina  Du  at  415-551-4335  for  further  information.  Subcontracting 

DOCUME^Io  Ubr  [opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
hauling,  shoring,  pavement  restoration,  sawcutting,  and  traffic  control.  Please  refer  to 
APR  8 2014  Section  01600  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE 
subcontracting  goal.  Additionally,  the  winning  Prime  and  all  its  subcontractors  are  now 
required  to  use  the  LBE  Utilization  Tracking  System  (LBEUTS)  to  submit  payment 
\NClSCOinformation  including  invoices  and  other  related  information. 


LIBRARY, 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  1990  Newcomb  Avenue,  Upstairs  Conference  Room,  at  10:30  A.M.  May  13, 
2014.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 


"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code). 

A Class  "Class  A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


San  Francisco  Groundwater  Supply  Well  Stations 
Contract  No.  WD-2621 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  June  12,  2014.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $210  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC".  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
to  paid  Plan  holders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for 
updates.  Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be 
required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  applicable  category  of  work,  as 
posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to  submit  bids  for  this  contract.  The 
applicable  pre-qualification  category  for  this  Contract  is  Local  Water  Pump  Stations  and 
Tanks. 


GOVERNMENT 

documents  dept 


APR  2 


2014 


SAN  FRANCISCO 
PUBLIC  L BRARY 


On  March  27,  2007,  the  SFPUC  adopted  a Project  Labor  Agreement  (the  "PLA")  for  its  Water 
System  Improvement  Program  of  which  this  Project,  CUW30102,  is  a part.  A copy  of  the 
PLA  is  included  as  Document  00806  in  the  contract  documents.  Bidders  are  advised  that  the 
PIjA  is  incorporated  into  and  made  a part  of  any  contract  awarded  for  Project  CUW30102. 
San  Francisco  Groundwater  Supply  Well  Stations,  Contract  No.  WD-2621  is  a part  of 
CUW30102. 

The  objective  of  the  project  of  consist  of  constructing  four  new  groundwater  well  stations 
including  ground  improvements;  site  preparation  including  clearing  and  grubbing  and 
grading;  various  work  on  existing  groundwater  wells;  building  foundations,  drilled  piers  and 
piles,  temporary  shoring  and  retaining  walls;  new  pumps,  motors  and  related 
appurtenances;  ventilation  system;  trenching  and  pipeline  and  conduit  construction;  cathodic 
protection  system;  surge  tanks  and  compressed  air  systems;  chemical  tanks  and  pumping 
systems;  electrical  power  distribution  systems,  SCADA  and  I&C  control  systems;  perimeter 
security  fence;  security  monitoring  and  control  systems;  final  grading  and  drainage; 


landscape  and  irrigation  systems,  paving  and  various  other  site  improvements.  The  work  is 
to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  approximately  between  $12  and  $13 
million.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

2%  SBA  LBE  bid  discounts  may  be  applied  per  San  Francisco  Administrative  Code  Chapter 
14B.7(D)  and  (E).  The  LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local) 
Small  & Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract 
Monitoring  Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting 
goal  requirement.  Please  contact  Bayard  Fong  at  415-554-3103  for  further  information. 
Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  traffic  control;  demolition;  earthwork  and  paving;  drilling;  painting;  roofing; 
mechanical;  plumbing  and  pipeline;  reinforcing  steel;  structural  steel;  general  concrete 
work;  landscaping;  fencing;  and  electrical.  Please  refer  to  Section  01600  in  the 
Specifications  regarding  the  purchase  of  specially  manufactured  equipment  to  achieve  the 
LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  Tuesday,  May  13,  2014  at  10:30  A.M.  at  the  Contractors  Assistance  Center 
located  at  5 Thomas  Mellon  Circle,  Suite  168  -,  San  Francisco,  CA  94134.  Prime  bidder's 
attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach" 
requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as 
determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach"  requirements, 
unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B) 
of  the  Administrative  Code.  Site  inspections  of  the  Lake  Merced  and  Sunset  Reservoir 
facilities  will  be  held  promptly  at  9:00A.M.  on  Wednesday,  May  14,  2014,  starting  at  991 
Lake  Merced  Blvd.  by  the  entrance  of  Lake  Merced  Pump  Station. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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SAN  JOAQUIN  PIPELINE  NO.  1 REPLACEMENT  AT  CASHMAN  CREEK 
Contract  No.  HH-975 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  San 
Francisco,  CA  94102,  until  2 PM  on  June,  12,  2014.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $60  fee  paid  by  cash 
or  by  check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version 
is  available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

The  objective  of  the  project  is  to  replace  approximately  65  linear  feet  of  San  Joaquin 
Pipeline  No.  1 at  the  Cashman  Creek  location.  The  pipeline  blowoff  and  energy  dissipating 
structures  will  be  removed  and  replaced  as  part  of  the  project.  Rip  rap  armoring  will  be 
placed  within  Cashman  Creek  around  the  blow  off  structures.  The  work  is  to  be  performed  in 
Stanislaus,  CA.  The  Engineer's  estimate  is  $406,500.  The  Contract  will  be  awarded  to  the 
lowest  responsible  and  responsive  bidder. 


GOVERNI/1ENT 
DOCUMENTS  DEPT 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  12%.  Both  San  Francisco  Small  & Micro-LBEs  and  SFPUC- 
LBEs  (Firms  certified  bv  SF  Contract  Monitoring  Division)  can  be  utilized  to  meet 
this  requirement.  Please  contact  Hadas  Rivera -Weiss  at  (415)  551-4814  for  further 
information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following 
major  types  of  work:  pipe  fabrication,  precast  concrete  fabrication,  pipeline  welding,  crane 
rental  and  operation,  and  special  inspections. 


MAY  1 9 


2014 


SAN  FRA^  CISCO 
PUBLIC  LipRARY 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  Moccasin  Administration  Building,  One  Lakeshore  Drive,  Moccasin,  CA  at  11AM, 
on  June  2,  2014.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the 


"Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  wili  be 
held  following  the  pre-bid  and  contractor  networking  conference. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compiiance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

As-Needed  Spot  Sewer  Replacement 
Contract  No.  WW-601 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room, 
SF,  CA  94102,  until  2:00  P.M.  on  10/23/2014.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by 
cash  or  by  check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD 
version  is  available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  provide  contingency- based  as- needed 
replacement  of  sections  of  existing  sewer  pipelines  on  short  notice  at  locations  to 
be  determined  within  the  City  and  County  of  San  Francisco.  The  work  is  to  be 
performed  in  SF,  CA.  The  Engineer's  estimate  is  $8,000,000.  The  Contract  will  be 
awarded  to  the  lowest  responsible  and  responsive  bidder. 


GOVERNN/ENT 
DOCUMENTS  DEPT 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  7%  and  ONLY  San  Francisco  (Local)  Small  &.  Micro-LBEs 
can  be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring 
Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  7%  LBE  subcontracting  goal 
requirement.  Please  contact  Regina  Du  at  415-551-4335  for  further  information. 
Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  trucking,  saw  cutting,  paving,  excavation,  traffic  control  and  concrete. 

Bidders  are  encouraged  to  pay  special  attention  to  the  lining  qualifications  in 
Specification  Section  33  01  30.73. 


SEP  18 


:oi4 


SAN  FRANCISCO 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  1680  Mission  Street,  Second  Floor  Conference  Room,  at 
10:00  AM  on  October  7,  2014.  Prime  bidder's  attendance  at  this  conference  is  worth  15 
points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at 
ieast  80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed 
compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from 


performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  SF  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in 
excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as 
(a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  SF  Local  Fliring  Policy  for  Construction 
("Policy")  as  set  forth  in  Section  6.22(G)  of  the  SF  Administrative  Code.  Bidders  are  hereby 
advised  that  the  requirements  of  the  Policy  wiil  be  incorporated  as  a materiai  term  of  any 
contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

REGIONAL  GROUNDWATER  STORAGE  AND  RECOVERY 
Contract  No.  WD-2668 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor,  Tuolumne 
Room,  SF,  CA  94102,  until  2:00  P.M.  on  Thursday,  November  6,  2014.  Flard  copy 
versions  of  plans,  specifications  and  bidding  documents  are  available  at  525  Golden  Gate 
Avenue,  1st  Floor,  Customer  Service  Desk,  SF,  CA  94102  for  a non-refundable  $300  fee 
paid  by  cash  or  by  check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information. 
A CD  version  is  available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who 
have  successfully  completed  the  pre-qualification  process  for  the  applicable  category  of 
work,  as  posted  at  http://sfwater.org/pre-qualify  will  be  allowed  to  submit  bids  for  this 
contract.  The  applicable  pre-qualification  category  for  this  Contract  is  REGIONAL 
GROUNDWATER  STORAGE  AND  RECOVERY. 

On  March  27,  2007,  the  SFPUC  adopted  a Project  Labor  Agreement  (the  "PLA")  for  its  Water 
System  Improvement  Program  of  which  this  Project,  CUW30103,  is  a part.  For  a copy  of  the 
PLA  see  Document  00806  in  the  contract  documents.  Bidders  are  advised  that  the  PLA  is 
incorporated  into  and  made  a part  of  any  contract  awarded  for  Project  CUW30103. 
. REGIONAL  GROUNDWATER  STORAGE  AND  RECOVERY,  Contract  No.  WD-2668  is  a part  of 

TS  DEPTCUW30103. 


The  objective  of  the  project  is  to  drill,  install,  and  construct  13  groundwater  well  facilities, 
including  site  preparation;  clearing/grubbing  and  grading;  various  work  on  existing 
groundwater  wells;  building  foundations,  temporary  shoring  and  retaining  walls;  new 
FRA'^CiSCO  motors  and  related  appurtenances;  ventilation  system;  trenching  and  pipeline  and 

I IRDADV  construction;  cathodic  protection  system;  chemical  treatment  equipment,  tanks  and 

L IbnARY  pumping  systems;  electrical  power  distribution  systems,  SCADA  and  I&C  control  systems; 

perimeter  security  fence;  security  monitoring  and  control  systems;  final  grading  and 


drainage;  landscape  and  irrigation  systems;  sanitary  and  storm  drain  piping  and  connections 
to  municipal  systems;  paving  and  various  other  site  improvements;  construct  approximately 
7,100  feet  of  8-inch  and  12-inch  diameter  ductile  iron  water  transmission  pipeline.  The  work 
is  to  be  performed  in  San  Mateo,  CA.  The  Engineer's  estimate  is  approximately  between  $47 
to  $50  million.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive 
bidder. 

There  will  be  no  bid  discounts  for  this  contract.  The  LBE  subcontracting  goal  is 
14%.  Both  San  Francisco  Small  & Micro-LBEs  and  SFPUC-LBEs  (Firms  certified  by 
SF  Contract  Monitoring  Division)  can  be  utilized  to  meet  this  requirement.  Please 
contact  Mindy  Lee  at  415-554-3136  for  further  information.  Subcontracting  opportunities 
may  include,  but  not  limited,  to  the  following  major  types  of  work:  traffic  control;  earthwork 
and  paving;  well  drilling;  painting;  roofing;  mechanical;  ventilation;  plumbing  and  pipeline; 
fire  protection;  reinforcing  steel;  structural  steel;  general  concrete  work;  landscaping; 
fencing;  and  electrical.  Please  refer  to  Section  01600  in  the  Specifications  regarding  the 
purchase  of  speciaily  manufactured  equipment  to  achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  on  Tuesday,  October  7,  2014,  starting  at  10  A.M.  at  the 
Contractors  Assistance  Center  located  at  5 Thomas  Mellon  Circle,  Suite  168,  San 
Francisco,  CA  94134  . Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80 
points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with 
the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  Site  inspections  of  the 
proposed  construction  sites  will  be  held  starting  at  8:30  A.M.  on  Wednesday,  October  8, 
2014,  meeting  at  the  Contractors  Assistance  Center  located  at  5 Thomas  Mellon  Circle,  Suite 
168,  San  Francisco,  CA  94134.  A tour  bus  will  be  made  available  to  shuttle  attendees  to  the 
different  sites. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UnUTIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Schwerin  Street  Sewer  System  Improvement 
Contract  No.  WW-510R 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  11/20/2014.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates. 


The  objective  of  the  project  Installation  of  new  auxiliary  wet  weather  sewer  by  means  of 
microtunneling  and  replacement  of  existing  local  sewers..  The  work  is  to  be  performed  in 
SF,  CA.  The  Engineer's  estimate  is  $4,250,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 


GOVERN^/EN7 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  10%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  10%  LBE  subcontracting  goal  requirement. 
Please  contact  Hadas  Rivera-Weiss  at  415-551-4814  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  October  29,  2014  at  10:00  A.M.  to  12:00  noon  at  525  Golden  Gate  Ave,  6^ 
Floor,  Calaveras  Conference  Room.  Prime  bidder's  attendance  at  this  conference  is  worth  15 
points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at 
least  80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed 
compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from 
performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 


be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  untii 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Job  Order  Contract,  Electrical  (C-10  License),  San  Francisco,  Peninsula,  and  East  Bay 
Contract  Nos.  JOC-52  and  JOC-53 


Sealed  bids  will  be  received  at  525  Golden  Gate  Ave,  Floor,  Tuolumne 
Conference  Room, 

San  Francisco,  CA  94102  until  2:00  P.M. 

• on  Thursday,  November  6,  2014  for  JOC-52 
on  Thursday,  November  13,  2014  for  JOC-53 

Bids  that  are  hand-delivered  prior  to  12:00  noon  on  the  day  of  bid  opening  as  well  as  bids 
that  are  maiied  or  sent  by  messenger  service  shall  be  delivered  to:  SFPUC  Contract 
Administration  Bureau,  525  Golden  Gate  Avenue,  8* *^^  Floor,  San  Francisco,  CA  94102, 
Attention:  Pauline  Lam.  The  Project  Manual,  Construction  Task  Catalog®  and  Technical 
Specification,  and  Bid  Forms  are  posted  on  http://sfwater.org/contracts.  Please  also  check 
this  website  for  updates. 

A Job  Order  Contract  is  an  indefinite  quantity  contract  pursuant  to  which  the  San  Francisco 
Public  Utilities  Commission  may  accomplish  a series  of  projects  with  a single,  competitively 
bid  contract  awarded  before  the  projects  are  identified.  Contractors  bid  an  adjustment  factor 
to  pre-set  unit  prices.  Work  is  accomplished  by  issuing  task  orders  to  the  successful 
contractor  during  the  two  year  term  of  the  contract. 


GOVERNMENT 
DOCUMENTS  DEPT 


The  value  of  each  contract  is  not  to  exceed  $3,000,000  with  an  option  for  an  additional 
amount  of  $1,500,000,  for  a total  potential  cumulative  contract  value  of  $4,500,000.  The 
work  is  to  be  performed  in  San  Francisco,  San  Mateo,  Santa  Clara,  and  Alameda  Counties.  A 
bid  bond  in  the  amount  of  10%  of  the  original  contract  value  will  be  required. 


OCT  - 2 2014 

SAN  FRA^  Cisco 
PUBLIC  LI3RARY 


Each  contract  will  be  awarded  to  the  lowest  responsible  responsive  bidder.  The  two 

contracts  are  being  advertised  simultaneously,  utilizing  the  same  Project  Manual, 
Construction  Task  Catalog,  and  CD  but  with  separate  bid  form  packages  and 
different  bid  opening  times  (JOC-52  due  11/6/14  at  2 PM  and  JOC-53  due 
11/13/14  at  2 PM).  While  a contractor  may  submit  bids  on  multiple  contracts,  according 


to  Chapter  6 of  the  San  Francisco  Administrative  Code,  a contractor  may  be  awarded  only 
one  JOC  contract  with  the  SFPUC. 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
subcontracting  goal  for  both  JOC-52  and  JOC-53  is  13%  for  Small  and  Micro-LBEs  (Firms 
certified  by  SF  Contract  Monitoring  Division).  Only  San  Francisco  Small  and  Micro-LBEs 
can  be  utilized  to  meet  this  requirement  ■ Piease  contact  Regina  Du  at  (415)  554-4335 
for  further  information  on  JOC-52;  contact  Mindy  Lee  at  (415)  554-3136  for  further 
information  on  JOC-53. 

For  JOC-52  and  JOC-53,  subcontracting  opportunities  may  include,  but  are  not  limited 
to  the  following  major  types  of  work:  General  Engineering  Contracting,  Generai  Building 
Contracting,  Low  Voltage  Systems  Contractor,  Systems  Integrator,  Lenel  and  Specialty 
Security  Systems  Components,  and  Electrical  Equipment  and  Supplies. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  on  Thursday,  October  9,  2014,  10  AM  to  12  PM,  525  Golden  Gate  Ave., 
13th  Floor,  Hetch  Hetchy  Conference  Room,  SF,  CA  94102.  Prime  bidder's  attendance 
at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach" 
requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as 
determined  by  CMD,  to  be  deemed  compiiant  with  the  "Good  Faith  Outreach"  requirements, 
unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B) 
of  the  Administrative  Code.  The  pre-bid  meeting  is  conducted  as  a workshop  to  give  the 
contractors  guidance  about  the  mechanics  of  being  a Job  Order  Contractor.  The  pre-bid 
meeting  explains  how  to  analyze  the  Construction  Task  Catalog®,  how  to  calculate 
adjustment  factors  and  the  award  criteria  figure  (ACF),  what  is  involved  in  developing  a price 
proposal,  the  personnel  requirements  to  staff  a Job  Order  Contract,  and  generally,  how  to 
be  successful  under  the  JOC  system. 

A valid  Class  "C-10"  California  Contractors  License  is  required  to  bid.  In  addition  to 
possession  of  the  C-10  license,  the  prime  bid  Contractor  must  submit  a verifiable  minimum 
of  five  (5)  years'  experience  with  working  on  both  medium-voltage  12kVA  and  460V  low- 
voltage  electrical  power  systems  on  industrial  facilities  (i.e.  municipal  water/wastewater 
treatment  facilities,  water/wastewater  pump  stations,  power  transmission  facilities,  utility 
vaults,  storage  tanks  and  distribution  water  reservoirs,  etc.).  The  prime  bid  Contractor  shall 
submit  five  (5)  local  client/facility  owner  references  within  the  last  five  (5)  years.  In  addition 
to  current  client/facility  owner  contact  information,  the  project  references  shall  briefly 
describe/demonstrate  similar  minimum  project  complexity  as  specified  herein,  and  a 
minimum  project  value  of  $400,000  / project,  upon  request  of  the  City.  Furthermore,  each 
listed  subcontractor  must  possess  appropriate  active  licenses  for  the  work  each 
subcontractor  will  be  performing. 

All  electrical  work  shall  be  performed  by  State  Certified  and  experienced 
journeymen  electricians  and  qualified  apprentices  in  strict  compliance  with 
California  Labor  Code  3099  - 3099.5. 

a.  In  addition  to  above,  workers  shall  have  a minimum  of  five  (5)  years  of 
journeyman  level  experience  performing  electrical  work  in  industrial  facilities. 

b.  Uncertified  electricians  who  have  completed  apprenticeship  training  or 
apprentice  electricians  in  an  approved  program  by  the  California  Division  of 
Apprentice  Standards  shall  be  supervised  by  certified  electrician  in  strict 
accordance  with  labor  code  noted. 

Prior  to  engaging  the  workers  on  the  industrial  facilities  electrical  work,  the  Contractor  shall 
submit  an  affidavit  to  the  City  Representative  identifying  the  electrical  staff;  stating  that 
each  of  the  electrical  staff  members  on  the  crew  meets  these  minimum  requirements.  The 
Contractor  shall  make  such  documentation  available  to  the  City  Representative  upon  request 
at  any  time  during  the  course  of  the  Contract. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information 


If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  not  more  than  the  10th  working  day  prior  to 
the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration 
Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


1550  Evans  Tenant  Improvements 
Contract  No.  WW-587 


it 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne 
Room,  San  Francisco,  CA  94102,  until  2:00  P.M.  on  January  8,  2015.  Hard  copy 
versions  of  plans,  specifications  and  bidding  documents  are  available  at  525  Golden  Gate 
Avenue,  1st  Floor,  Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable 
$180  fee  paid  by  cash  or  by  check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further 
information.  A CD  version  is  available  to  paid  Planholders  only  for  an  additional  fee  of  $10. 
Visit  http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor  Code 
went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who  bid  or 
work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California  Department 
of  Industrial  Relations  ("DIR"). 

Effective  March  1,  2015,  no  contractor  or  subcontractor  may  be  listed  in  a bid  for  a public 
works  project  unless  registered  with  the  DIR  as  required  by  Labor  Code  section  1725.5  [with 
limited  exceptions  from  this  requirement  for  bid  purposes  only  under  Labor  Code  section 
1771.1(a)]. 
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Effective  April  1,  2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public 
work  on  a public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code 
section  1725.5. 
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This  Contract  requires  bidder  pre -qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  applicable  category  of  work,  as 
posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to  submit  bids  for  this  contract.  The 
applicable  pre-qualification  category  for  this  Contract  is  Stand  Alone  Projects. 

This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing  wage 
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requirements  by  the  California  Department  of  Industrial  Relations  and  the  San  Francisco 
Office  of  Labor  Standards  Enforcement. 

The  objective  of  the  project  is  to  renovate  SFPUC  facility  at  1550  Evans  to 
consolidate  Sewer  Collections  Division  in  office  space  for  135  employees.  The  work 
is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $9  million.  The  Contract  will 
be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter 
14B.  The  LBE  subcontracting  goal  is  22%  and  ONLY  San  Francisco  (Local)  Small  & 
Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract 
Monitoring  Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  22%  LBE 
subcontracting  goal  requirement.  Please  contact  Regina  Du  at  415-551-4335  for  further 
information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following 
major  types  of  work:  demolition,  hazardous  materials  abatement,  building  interiors,  site 
improvements,  utility  work,  planting,  and  paving  work.  Building  improvements  involve  the 
replacement  of  the  existing  exterior  windows  and  HVAC  system. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  1550  Evans  Avenue,  at  9:00  AM,  on  December  9,  2014. 

Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good 
Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be  held  at  1550  Evans  at 
10am  on  December  9,  2014  (If  needed). 

A Class  "B"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSIO  INFRASTRUCTURE  DIVISION 

8-INCH  DUCTILE  IRON  WATER  MAIN  INSTALLATION  ON 
MCALLISTER,  FULTON  AND  GROVE  STREETS 
Contract  No.  WD-2615 
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Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne 
Room,  San  Francisco,  CA  94102,  until  2:00  P.M.  on  January  8,  2015.  Hard  copy 
versions  of  plans,  specifications  and  bidding  documents  are  available  at  525  Golden  Gate 
Avenue,  1st  Floor,  Customer  Service  Desk,  SF,  CA  94102  for  a non -refundable  $150  fee 
paid  by  cash  or  by  check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information. 
A CD  version  is  available  for  a fee  of  $10.  Visit  http:/^fwater.org/contracts  for  updates. 

The  objective  of  the  project  is  to  install  8 inch  ductile  iron  pipe  and  copper 
services  on  McAllister,  Fulton,  and  Grove  Streets.  The  work  is  to  be  performed  in 
San  Francisco,  CA.  The  Engineer's  estimate  is  $1,700,000.  The  Contract  will  be 
awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter 
14B.  The  LBE  subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  8i 
Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract 
Monitoring  Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  16%  LBE 
subcontracting  goal  requirement.  Please  contact  Bayard  Fong  at  415-554-3103  for 
further  information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the 
following  major  types  of  work:  trucking,  hauling,  shoring,  pavement  restoration,  sawcutting 
and  traffic  control. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  1990  Newcomb  Street,  10AM  on  December  17,  2014. 

Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good 
Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code. 
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A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  ail  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTIUmES  COMMISSION  INFRASTRUCTURE  DIVISION 
Site  Remediation  at  520  John  Muir  Drive 
Contract  No.  WD-2750 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  1/29/2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $210  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor  Code 
went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who  bid  or 
work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California  Department 
of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or  subcontractor  may 
be  listed  in  a bid  for  a public  works  project  unless  registered  with  the  DIR  as  required  by 
Labor  Code  section  1725.5  [with  limited  exceptions  from  this  requirement  for  bid  purposes 
only  under  Labor  Code  section  1771.1(a)].  Effective  April  1,  2015,  no  contractor  or 
subcontractor  may  be  awarded  a contract  for  public  work  on  a public  works  project  unless 
^ registered  with  the  DIR  pursuant  to  Labor  Code  section  1725.5.  This  Project  is  subject  to 

5 compliance  monitoring  and  enforcement  of  prevailing  wage  requirements  by  the  California 

Q2  Department  of  Industrial  Relations  and  the  San  Francisco  Office  of  Labor  Standards 

CQ  Enforcement. 

□ The  objective  of  the  project  is  to  im  plement  and  complete  a California  Regional  Water 

Q Quality  Control  Board-  issued  Site  Cleanup  Requirements  Order  No.  R2-2013-0023  at  520 

— John  Muir  Drive  in  San  Francisco,  CA.  The  work  mainly  consists  of  excavating,  removing  and 

replacing  soil.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is 
3 $14,300,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Q.  Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 

LBE  subcontracting  goal  is  17%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  17%  LBE  subcontracting  goal  requirement. 
Please  contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  grubbing, 
excavation,  dirt  import,  grading,  fence  installation,  wetland  restoration  and  hydroseeding. 
Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 


to  be  held  at  525  Golden  Gate  Avenue,  2nd  Floor  O'Shaughnessy  Conference  Room,  10:00 
A.M.  on  January  8,  2015.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80 
points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with 
the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be 
held  at  520  John  Muir  Drive,  SF,  CA  at  2:00  p.m.  on  1/8/2015. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

SOUTHEAST  WATER  POLLUTION  CONTROL  PLANT 
SLUDGE  THICKENING  IMPROVEMENTS,  PHASE  1 
Contract  No.  WW-608 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF,  CA  94102,  until  2 PM  on 
February  19,  2015.  Hard  copy  versions  of  plans,  specifications  and  bidding  documents  are  available  at  525  Golden  Gate 
Avenue,  1st  Floor,  Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by 
check  payable  to  “SFPUC.”  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  to  paid  Planholders 
only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving 
these  materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor  Code  went  into  effect.  The  program 
requires  that  all  contractors  and  subcontractors  who  bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to 
the  California  Department  of  Industrial  Relations  (“DIR”).  Effective  March  1,  2015,  no  contractor  or  subcontractor  may  be 
^'1  listed  in  a bid  for  a public  works  project  unless  registered  with  the  DIR  as  required  by  Labor  Code  section  1725.5  [with 
limited  exceptions  fi-om  this  requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
^ 2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a public  works  project  unless  registered 

5 1 1 > with  the  DIR  pursuant  to  Labor  Code  section  1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of 
prevailing  wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San  Francisco  Office  of  Labor 
Standards  Enforcement. 

The  objective  of  the  project  is  to  rehabilitate  Southeast  Plant  (SEP)  785  facility  and  equipment  including  gravity  belt 
thickemers,  odor  control  unit,  minor  plumbing  upgrades  in  SEP  780  basement  location  that  includes  upsizing  of 
polymer  pipes  valves,  and  pumps.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $2,200,000.00. 
The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The  LBE  subcontracting 
goal  is  19%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Firms 
certified  by  SF  Contract  Monitoring  Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  19%  LBE 
subcontracting  goal  requirement.  Please  contact  Hadas  Rivera-Weiss  at  415-551-4814  for  further  information. 
Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  Electrical,  HVAC, 
Painting/Waterproofing  and  Sandblasting  . Please  refer  to  Section  01  60  00  in  the  Specifications  regarding  the  purchase  of 
equipment  to  achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference  to  be  held  at  Southeast 
Water  Pollution  Control  Plant,  750  Phelps  Street,  Building  930  Conference  Room  at  10AM  on  February  5,  2015. 
Prime  bidder’s  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  “Good  Faith  Outreach”  requirements. 
Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with 
the  “Good  Faith  Outreach”  requirements,  unless  bidder  is  exempt  fi-om  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  follow  immediately  after  the  pre-bid  conference  for 
participants  with  Personal  Protective  Equipment. 

A Class  “A”  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed  subcontractor  must  possess 
appropriate  active  licenses  for  the  work  each  subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in  excess  of  $400,000 
is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the 
contract  for  award  and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105, 
all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 
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Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be  certified  by  the  Contract 
Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits  Provisions  of  Chapter  12B  of  the  City’s 
Administrative  Code  within  two  weeks  after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for  Construction  ("Policy")  as  set  forth 
in  Section  6.22(G)  of  the  San  Francisco  Administrative  Code.  Bidders  are  hereby  advised  that  the  requirements  of  the 
Policy  will  be  incorporated  as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by  this  Advertisement  for  Bids,  the 
bidder  shall,  no  later  than  the  10th  working  day  prior  to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager, 
Contract  Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 
As-Needed  Ductile  Iron  Water  Main  Replacement  at  Various  Locations 
Contract  No.  WD-2783 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne 
Room,  SF,  CA  94102,  until  2:00  P.M.  on  2/26/2015.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $180  fee  paid  by 
cash  or  by  check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD 
version  is  available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor  Code 
went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who  bid  or 
work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California  Department 
of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or  subcontractor  may 
be  listed  in  a bid  for  a public  works  project  unless  registered  with  the  DIR  as  required  by 
Labor  Code  section  1725.5  [with  limited  exceptions  from  this  requirement  for  bid  purposes 
only  under  Labor  Code  section  1771.1(a)].  Effective  April  1,  2015,  no  contractor  or 
subcontractor  may  be  awarded  a contract  for  public  work  on  a public  works  project  unless 
registered  with  the  DIR  pursuant  to  Labor  Code  section  1725.5.  This  Project  is  subject  to 
compliance  monitoring  and  enforcement  of  prevailing  wage  requirements  by  the  California 
Department  of  Industrial  Relations  and  the  San  Francisco  Office  of  Labor  Standards 
Enforcement. 

The  objective  of  the  project  is  as-needed  water  main  replacement  required  to 
support  leak  & break  repairs  and  new  development  projects;  it  is  estimated  that 
approximately  5,280  L.F.  of  ductile  iron  water  mains  will  be  replaced  annually  for 
a two  and  a half  year  period.  The  work  is  to  be  performed  in  SF,  CA.  The 
Engineer's  estimate  is  $7,300,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter 
14B.  The  LBE  subcontracting  goal  is  15%  and  ONLY  San  Francisco  (Local)  Small  & 
Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract 
Monitoring  Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  15%  LBE 
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subcontracting  goal  requirement.  Please  contact  Regina  Du  at  (415)  551-4335  for 
further  information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the 
following  major  types  of  work:  trucking,  hauling,  shoring,  pavement  restoration,  sawcutting 
and  traffic  control. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  1990  Newcomb  Avenue,  Main  Conference  Room  at  10:00 
A.M.,  on  February  10,  2015.  Prime  bidder's  attendance  at  this  conference  is  worth  15 
points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at 
least  80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed 
compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from 
performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Oceanside  Water  Pollution  Control  Plant,  W2  and  W3  Water  System  Improvements 
Contract  No.  WW-580 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  San 
Francisco,  CA  94102,  until  2:00  P.M.  on  Thursday,  March  19,  2015.  Hard  copy  versions  of 
plans,  specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st 
Floor,  Customer  Service  Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or 
by  check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 
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On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor  Code 
went  into  effect.  The  program  requires  that  ail  contractors  and  subcontractors  who  bid  or 
work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California  Department 
of  Industrial  Relations  C'DIR").  Effective  March  1,  2015,  no  contractor  or  subcontractor  may 
be  listed  in  a bid  for  a public  works  project  unless  registered  with  the  DIR  as  required  by 
Labor  Code  section  1725.5  [with  limited  exceptions  from  this  requirement  for  bid  purposes 
only  under  Labor  Code  section  1771.1(a)].  Effective  April  1,  2015,  no  contractor  or 
subcontractor  may  be  awarded  a contract  for  public  work  on  a public  works  project  unless 
registered  with  the  DIR  pursuant  to  Labor  Code  section  1725.5.  This  Project  is  subject  to 
compliance  monitoring  and  enforcement  of  prevailing  wage  requirements  by  the  California 
Department  of  Industrial  Relations  and  the  San  Francisco  Office  of  Labor  Standards 
Enforcement. 
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The  objective  of  the  project  is  to  repair  and  rehabilitate  the  existing  deficient  and 
deteriorated  wastewater  treatment  No.  3 water  filter  assemblies,  furnish  and  install  new 
wastewater  treatment  No.  2 water  filters  assemblies,  magnetic  flowmeter  assemblies,  new 
chemical  metering  pumps,  static  mixer,  chlorine  residual  and  turbidity  analyzers,  and 
associated  pipe  and  valve  modifications  at  the  Oceanside  Water  Pollution  Control  Plant 
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(OSP).  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $1,280,000.  The 
Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBEsubcontractinggoal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement. 
Please  contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  Class  A 
General  Engineering  Contractor,  C-10  General  Electrical  Contractor,  C-33  Painting 
and  Decorating  Contractor,  C-34  Pipeline  Contractor,  Hazardous  Materiais 
Contractors,  Trucking  and  Hauling  , construction  & building  materials  and  supplies, 
pipes,  valves  and  fittings  and  fitting  supplies,  electrical  equipment  and  supplies  . 
Please  refer  to  Section  01600  in  the  Specifications  regarding  the  purchase  of  equipment  to 
achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  the  Oceanside  Water  Pollution  Control  Plant,  Building  930  Main  Conference 
Room,  3500  Great  Highway,  SF,  CA  94132  at  9:00  AM  on  Tuesday  March  10,  2015  . Prime 
bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith 
Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  148.8(B)  of  the  Administrative  Code.  After  the  pre-bid  conference  a site  inspection 
will  be  held  for  participants  with  personal  protective  equipment. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  (''Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


SAN  JOAQUIN  PIPELINE  NO.  1 REPLACEMENT  AT  CASHMAN  CREEK 
Contract  No.  HH-978 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2 PM  on  March  19,  2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $75  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for 
updates.  Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be 
required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 
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On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor  Code 
went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who  bid  or 
work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California  Department 
of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or  subcontractor  may 
be  listed  in  a bid  for  a public  works  project  unless  registered  with  the  DIR  as  required  by 
Labor  Code  section  1725.5  [with  limited  exceptions  from  this  requirement  for  bid  purposes 
only  under  Labor  Code  section  1771.1(a)].  Effective  April  1,  2015,  no  contractor  or 
subcontractor  may  be  awarded  a contract  for  public  work  on  a public  works  project  unless 
registered  with  the  DIR  pursuant  to  Labor  Code  section  1725.5.  This  Project  is  subject  to 
compliance  monitoring  and  enforcement  of  prevailing  wage  requirements  by  the  California 
Department  of  Industrial  Relations  and  the  San  Francisco  Office  of  Labor  Standards 
Enforcement. 

The  objective  of  the  project  is  to  replace  approximately  65  linear  feet  of  San  Joaquin 
Pipeline  No.  1 at  the  Cashman  Creek  location.  The  pipeline  blowoff  and  energy  dissipating 
structures  will  be  removed  and  replaced  and  an  access  manway  will  also  be  installed  on  the 
pipeline.  Rip  rap  armoring  will  be  placed  within  Cashman  Creek  around  the  blowoff 
structures.  The  work  is  to  be  performed  in  Stanislaus,  CA.  The  Engineer's  estimate  is 
$661,826.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  12%.  Both  San  Francisco  Small  & Micro-LBEs  and  SFPUC-LBEs 
(Firms  certified  bv  5F  Contract  Monitoring  Division)  can  be  utilized  to  meet  this 
requirement.  Please  contact  Hadas  Rivera-Weiss  at  (415)551-4814  for  further  information. 
Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  demolition,  excavation,  grading,  pipe  fabrication,  precast  concrete  fabrication,  pipeline 
welding,  crane  rental  and  operation,  and  special  inspections. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  Moccasin  Administration  Building,  One  Lakeshore  Drive,  Moccasin,  CA  at  11AM, 
on  March  5,  2015.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the 
"Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  146.8(B)  of  the  Administrative  Code.  A site  inspection  will  be 
held  at  site  coordinates  37.756997,  -120.726952  off  of  Fogarty  Road  in  Oakdale,following 
the  pre-bid  conference. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

Peninsula  Vegetation  Removal 
Contract  No.  WD-2654 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  April  2,  2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $180  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of 
$10.  Visit  http://sfwater.org/contracts  for  updates. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  category  of  work  titled:  "Habitat 
Development  Projects",  as  posted  at  http://sfwater.org/pre-qualify,  will  be  allowed  to 
submit  bids  for  this  contract. 

On  March  27,  2007,  the  SFPUC  adopted  a Project  Labor  Agreement  (the  "PLA")  for  its  Water 
System  Improvement  Program  of  which  this  Project,  CUW38802,  is  a part.  A copy  of  the 
PLA  is  included  as  Document  00806  in  the  contract  documents.  Bidders  are  advised  that  the 
PLA  is  incorporated  into  and  made  a part  of  any  contract  awarded  for  Project  CUW38802. 
Peninsula  Vegetation  Removal,  Contract  No.  WD-2654  is  a part  of  CUW38802. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor  Code 
went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who  bid  or 
work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California  Department 
of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or  subcontractor  may 
be  listed  in  a bid  for  a public  works  project  unless  registered  with  the  DIR  as  required  by 
Labor  Code  section  1725.5  [with  limited  exceptions  from  this  requirement  for  bid  purposes 
only  under  Labor  Code  section  1771.1(a)].  Effective  April  1,  2015,  no  contractor  or 
subcontractor  may  be  awarded  a contract  for  public  work  on  a public  works  project  unless 
registered  with  the  DIR  pursuant  to  Labor  Code  section  1725.5.  This  Project  is  subject  to 
compliance  monitoring  and  enforcement  of  prevailing  wage  requirements  by  the  California 
Department  of  Industrial  Relations  and  the  San  Francisco  Office  of  Labor  Standards 
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Enforcement. 

The  objective  of  the  project  is  to  remove  non-native  trees  from  approximately  48  acres  and 
restore  approximately  0.5  acre  of  wetlands  within  the  SFPUC  Watershed  located  in 
unincorporated  San  Mateo  County.  The  work  is  to  be  performed  in  San  Mateo  County,  CA. 
The  Engineer's  estimate  is  $6,900,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  11%.  Both  San  Francisco  Small  & Micro-LBEs  and  SFPUC-LBEs 
CFirms.. .certified  bv  SF  Contract  Monitoring  Division^  can  be  utilized  to  meet  this 
requirement.  Please  contact  Bayard  Fong  at  415-554-3105  for  further  information. 
Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  hauling,  earthwork,  grading  and  landscaping.  Please  refer  to  Section  01600  in  the 
Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  Water  Supply  & Treatment  Division  Headquarters,  1000  El  Camino  Real, 
Millbrae,  CA  94030,  Large  Conference  Room  at  10:00  A.  M.  on  March  17,  2015.  Prime 
bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith 
Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code.  Site  inspection  will  be  held  immediately 
following  the  pre-bid  conference  on  March  17,  2015. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 
INFRASTRUCTURE  DIVISION 
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MAR  - 9 2015 


Job  Order  Contract,  General  Building  (B-License),  San  Francisco/Peninsula/East  Bay  to  West  San 
Joaquin  County  and  West  Stanislaus  County 
Contract  No.  JOC-57 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3'^'*  Floor,  San  Francisco,  CA  94102,  until 
2:00  P.M.  on  April  30,  2015.  Bids  that  are  hand-delivered  prior  to  12:00  noon  on  the  day  of  bid  opening 
as  well  as  bids  that  are  mailed  or  sent  by  messenger  service  shall  be  delivered  to:  SFPUC  Contract 
Administration  Bureau,  525  Golden  Gate  Avenue,  8*  Floor,  San  Francisco,  CA  94102,  Attention:  Pauline 
Lam.  The  Project  Manual,  Construction  Task  Catalog®  and  Technical  Specification,  and  Bid  Forms  are 
posted  on  http://sfwater.org/contracts.  Please  regularly  check  this  website  for  updates.  The  Contract  will 
be  awarded  to  the  lowest  responsible  responsive  bidder.  A bid  bond  in  the  amount  of  10%  of  the 
original  contract  value  will  be  required  with  your  submitted  bid  package. 

A valid  Class  “B”  California  Contractors  License  is  required  to  bid.  Contractor  shall  also  submit 
local  client/facility  owner  references  demonstrating  successful  completion  of  at  least  five  (5)  General 
Building,  (B-License)  public  works  projects  within  the  past  five  years,  each  project  with  a minimum 
construction  value  of  $500,000.  Furthermore,  each  listed  subcontractor  must  possess  appropriate  active 
licenses  for  the  work  each  subcontractor  will  be  performing.  The  work  may  be  performed  in  San 
Francisco,  San  Mateo,  Santa  Clara,  Alameda,  West  San  Joaquin,  and  West  Stanislaus  Counties. 

A Job  Order  Contract  is  an  indefinite  quantity  contract  pursuant  to  which  the  San  Francisco  Public 
Utilities  Commission  may  accomplish  a series  of  projects  with  a single,  competitively  bid  contract 
awarded  before  the  projects  are  identified.  Contractors  bid  an  adjustment  factor  to  pre-set  unit  prices. 
Work  is  accomplished  by  issuing  task  orders  to  the  successful  contractor  during  the  three  (3)  year  term  of 
this  contract. 

The  value  of  the  contract  is  not  to  exceed  $5,000,000.00  with  an  option  for  an  additional  amount  of 
$2,500,000.00,  for  potential  maximum  total  cumulative  contract  value  of  $7,500,000.00.  The  cumulative 
value  of  task  orders  will  not  exceed  the  Total  Contract  Value.  The  City  does  not  guarantee  the  Contractor 
will  receive  this  volume  of  work.  The  minimum  contract  value  is  $50,000.00  (fifty  thousand  dollars).  The 
Contractor  will  receive  task  orders  totaling  at  least  $50,000.00  during  the  Contract  term. 

As  per  San  Francisco  Administrative  Code  Chapter  14B,  bid  discounts  may  be  applied.  The  LBE 
subcontracting  goal  has  been  set  at  21.00%  for  Small  and  Micro-LBEs.  Only  Contract  Monitoring 
Division  certified  San  Francisco  Small  and  Micro-LBEs  can  be  utilized  to  meet  this  requirement 
The  subcontractors  designated  as  LBEs  must  be  certified  for  the  listed  trade  in  order  to  count 
towards  the  goal.  Please  contact  CMD  Compliance  Officer  Bayard  Fong  at  (415)  554-3103  for  further 
information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  Building/Moving/Wrecldng,  Carpentry/Cabinets  & Millwork,  Concrete,  Construction  Traffic 
Control  Services,  Drywall,  Earthwork  & Paving,  Electrical,  Elevator  Installation  & Repair,  Fencing,  Fire 
Protection,  Floor  Covering,  General  Building,  General  Engineering,  Hazardous  Materials, 
Heating/Ventilation/Air  Conditioning,  Insulation/Acoustical,  Painting  & Decorating,  Plumbing, 
Reinforcing  Steel,  Tile  Installation,  Trucking  & Hauling,  and  Welding. 
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Interested  bidders  are  encouraged  to  attend  a Pre-Bid  conference  to  be  held  on  Thursday,  April  2,  2015, 
from  10:30AM  to  12PM,  at  525  Golden  Gate  Avenue,  3rd  Floor,  Tuolumne  Conference  Room,  San 
Francisco,  CA  94102.  . Prime  bidder’s  attendance  at  this  conference  is  worth  15  points  toward  Chapter 
14B  “Good  Faith  Outreach”  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  “Good  Faith  Outreach”  requirements, 
unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the 
Administrative  Code.  The  pre-bid  meeting  is  conducted  as  a workshop  to  give  the  contractors  guidance 
about  the  mechanics  of  the  Job  Order  Contract  Program.  The  pre-bid  meeting  provides  an  overview  of  the 
Construction  Task  Catalog,  adjustment  factors  and  the  award  criteria  figure  (ACF),  development  of  a 
Task  Order  price  proposal,  the  personnel  requirements  to  staff  a Job  Order  Contract,  and  generally,  how 
to  be  successftil  under  the  JOC  system. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor  Code  went  into 
effect.  The  program  requires  that  all  contractors  and  subcontractors  who  bid  or  work  on  a public  works 
project  register  and  pay  an  annual  fee  to  the  California  Department  of  Industrial  Relations  (“DIR”). 
Effective  March  1,  2015,  no  contractor  or  subcontractor  may  be  listed  in  a bid  for  a public  works  project 
unless  registered  with  the  DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from 
this  requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1,  2015,  no 
contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a public  works  project  unless 
registered  with  the  DIR  pursuant  to  Labor  Code  section  1725.5  Please  find  additional  information  on  this 
program  at:  https://efiling.dir.ca.gov/PWCR/ActionServlet?action=displayPWCRegistrationForm 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in 
excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as  (a)  the  General 
Manager,  San  Francisco  Public  Utilities  Commission  recommends  the  contract  for  award  and  (b)  the  San 
Francisco  Public  Utilities  Commission  then  adopts  a resolution  awarding  the  contract.  Pursuant  to 
Charter  Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the 
availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be  certified  by  the 
Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits  Provisions  of  Chapter  12B 
of  the  City’s  Administrative  Code  within  fourteen  calendar  days  after  notification  of  award  by  the  SFPUC 
General  Manager. 

This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing  wage  requirements  by  the 
California  Department  of  Industrial  Relations  and  the  San  Francisco  Office  of  Labor  Standards 
Enforcement. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for  Construction 
("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative  Code.  Bidders  are  hereby 
advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a material  term  of  any  contract 
awarded  for  the  Project.  Refer  to  Contract  Document  00820  for  more  information 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by  this 
Advertisement  for  Bids,  the  bidder  shall,  not  more  than  the  10th  working  day  prior  to  the  date  of  Bid 
opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau,  setting  forth  with 
specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 
Mission  and  Valencia  Streets  Green  Gateway 
Contract  No.  WW-605 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF,  CA 
94102,  until  2:00  P.M.  on  4/9/2015.  Hard  copy  versions  of  plans,  specifications  and  bidding 
documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service  Desk,  SF,  CA 
94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to  “SFPUC.”  Call  (415)551- 
4603  for  further  information.  A CD  version  is  available  for  a fee  of  $10. Visit  http:// 
sfwater.org/contracts  for  updates. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor  Code  went 
into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who  bid  or  work  on  a 
public  works  project  register  and  pay  an  annual  fee  to  the  California  Department  of  Industrial 
Relations  (“DIR”).  Effective  March  1,  2015,  no  contractor  or  subcontractor  may  be  listed  in  a bid 
for  a public  works  project  unless  registered  with  the  DIR  as  required  by  Labor  Code  section  1725.5 
[with  limited  exceptions  from  this  requirement  for  bid  purposes  only  under  Labor  Code  section 
1771.1(a)].  Effective  April  1,  2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for 
public  work  on  a public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code 
section  1725.5.  This  Project  of  Industrial  Relations  and  the  San  Francisco  Office  of  Labor 
Standards  Enforcement. 

The  objective  of  the  project  consists  of  green  infrastructure  work  (porous  concrete,  permeable 
paving  and  bioretention  planters),  pavement  renovation,  sewer  drainage  work,  landscaping  work, 
water  main  work,  street  lighting  and  traffic  signal  modification  . and  traffic  routing  including 
construction  of  concrete  curb  ramps  with  detectable  surface  tiles.  The  work  is  to  be  performed  in 
SF,  CA.  The  Engineer's  estimate  is  $2,247,847.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The  LBE 
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subcontracting  goal  is  1 1%  and  only  San  Francisco  (Local)  Small  and  Micro  LBEs  can  be  utilized 
to  meet  the  1 1%  LBE  subcontracting  requirement.  Please  contact  Regina  Chan  at  (415)  551-4335 
with  CMD  issues. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference  to  be 
held  at  525  Golden  Gate  Avenue,  3*^^  Floor-  Tuolumne  Room,  San  Francisco,  CA  94102,at  10:00 
A.M.  on  3/20/2015. 

A Class  “Class  A-  General  Engineering  Contractor”  California  Contractors  License  is  required  to 
bid.  Furthermore,  each  listed  subcontractor  must  possess  appropriate  active  licenses  for  the  work 
each  subcontractor  will  be  performing. 

In  accordanee  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time 
as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC  then 
adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all  contract  awards  are 
subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be  certified 
by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits  Provisions  of 
Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after  notification  of  award  by  the 
SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative  Code. 
Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a material 
term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30  for  more 
information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by  this 
Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the  date  of  Bid 
opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau,  setting  forth  with 
specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

As-Needed  Sewer  Cleaning  and  Inspection  (FY16) 

Contract  No.  WW-617 

Sealed  bids  wili  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  4/23/2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor  Code 
went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who  bid  or 
work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California  Department 
of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or  subcontractor  may 
be  listed  in  a bid  for  a public  works  project  unless  registered  with  the  DIR  as  required  by 
Labor  Code  section  1725.5  [with  limited  exceptions  from  this  requirement  for  bid  purposes 
only  under  Labor  Code  section  1771.1(a)].  Effective  April  1,  2015,  no  contractor  or 
subcontractor  may  be  awarded  a contract  for  public  work  on  a public  works  project  unless 
registered  with  the  DIR  pursuant  to  Labor  Code  section  1725.5.  This  Project  is  subject  to 
compliance  monitoring  and  enforcement  of  prevailing  wage  requirements  by  the  California 
Department  of  Industrial  Relations  and  the  San  Francisco  Office  of  Labor  Standards 
Enforcement. 

The  objective  of  the  project  is  to  provide  as-needed  sewer  cleaning  and  inspection  at 
locations  to  be  determined  within  the  City  of  San  Francisco.  The  work  is  to  be  performed  in 
San  Francisco,  CA.  The  Engineer's  estimate  is  approximately  $2,100,000.  The  Contract  will 
be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  10%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be 
utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  10%  LBE  subcontracting  goal  requirement. 
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Please  contact  Bayard  Fong  at  (415)  554-3103  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work: 
construction  traffic  control  services  and  trucking. 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  3801  Third  Street,  Suite  600,  Main  Conference  Room,  at  10:00  A.M.,  on  April 
7,  2015.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith 
Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts 
under  Section  14B.8(B)  of  the  Administrative  Code. 

Bidders  are  encouraged  to  pay  special  attention  to  the  sewer  cleaning  and  video  inspection 
qualifications  and  experience  requirements  in  Specification  Section  01  11  00  Article  2.01  and 
Specification  Section  01  11  00  Article  2.02,  respectively. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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[Customer  Information 


Your  Order  is  sent. 


Customer  Name  SF  PUC  (UEB/SFWD/HHWP) 

Address  525  GOLDEN  GATE  AVE,  8TH  FLOOR 

City  SAN  FRANCISCO 

State  - Zip  CA  - 94102 


GOVERNMENT  - NOTICE  INVITING  BIDS 


'[order 'inforniation 


Master  Id 
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Fax 


52726 

4155541858 


Attention  Name 


i 


Ad  Description 

Special  Instructions 
Orders  Created 


HH-960 

Please  confirm  my  ad  order.  Thank  you  very  much. 
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Newspaper  Name 

Publishing  Dates 

Ad 
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Ad 
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2736843 
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04/06/2015 
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Lines  : 
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$3.75  215  lines  * 1 
Inserts[$806.25] 

$ 10%  set  aside[$-80.63] 

$725.62 

Sent 

Order  1 

Mo. 

Newspaper 

View 

2736843 

SAN  FRANCISCO  EXAMINER  10% 

View  Ad  In  PDF 

ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


DON  PEDRO  RESERVOIR  CROSSING  115kV  AND  230kV  TRANSMISSION  LINES 
Contract  No.  HH-960 

Sealed  bids  will  be  received  at  525  Goiden  Gate  Avenue,  3rd  Fioor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  April  30,  2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  availabie  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $180  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available 
to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for 
updates.  Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be 
required  to  complete,  sign  and  fuliy  comply  with  a Confidentiality  Agreement. 


GOVERNMENT 
)OCUMENTS  DEPT 

APR  - 2 2115 


On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  Caiifornia  Labor  Code 
went  into  effect.  The  program  requires  that  ail  contractors  and  subcontractors  who  bid  or 
work  on  a pubiic  works  project  register  and  pay  an  annual  fee  to  the  California  Department 
of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or  subcontractor  may 
be  listed  in  a bid  for  a pubiic  works  project  unless  registered  with  the  DIR  as  required  by 
Labor  Code  section  1725.5  [with  limited  exceptions  from  this  requirement  for  bid  purposes 
only  under  Labor  Code  section  1771.1(a)].  Effective  April  1,  2015,  no  contractor  or 
subcontractor  may  be  awarded  a contract  for  public  work  on  a public  works  project  unless 
registered  with  the  DIR  pursuant  to  Labor  Code  section  1725.5.  This  Project  is  subject  to 
compliance  monitoring  and  enforcement  of  prevailing  wage  requirements  by  the  California 
Department  of  Industrial  Relations  and  the  San  Francisco  Office  of  Labor  Standards 
Enforcement. 

The  objective  of  the  project  is  to  construct  new  115  kV  and  230kV  transmission  line 
crossings  of  Lake  Don  Pedro  that  will  replace  the  existing  line  crossings.  The  work  is  to  be 
performed  in  Tuolumne  County,  CA.  The  Engineer's  estimate  is  $6,000,000.  The  Contract 
will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 


SAN  FRANC 


'publicBrrary 


SCO 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  11%.  Both  San  Francisco  Small  & Micro-LBEs  and  SFPUC-LBEs 
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(Firms  certified  bv  5F  Contract  Monitoring  Division)  can  be  utilized  to  meet  this 
requirement.  Please  contact  Regina  Du  at  415-551-4335  for  further  information. 
Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  Large  boring  work,  hauling,  demolition.  Please  refer  to  Section  01  60  00  in  the 
Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference 
to  be  held  at  1 Lakeshore  Drive,  Moccasin,  CA,  Main  Dining  Room  at  10AM  on  April  16, 
2015(call  209-989-2140  for  directions)..  Prime  bidder's  attendance  at  this  conference  is 
worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must 
achieve  at  least  80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be 
deemed  compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt 
from  performing  good  faith  outreach  efforts  under  Section  148.8(B)  of  the  Administrative 
Code.  A site  inspection  will  be  held  following  the  pre-bid  meeting. 

A Class  "C-10"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor  will 
be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no 
contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until 
such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award  and  (b) 
the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section 
3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability 
of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be 
certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits 
Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks  after 
notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  Is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as 
a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  Imposed  by 
this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior  to  the 
date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract  Administration  Bureau, 
setting  forth  with  specificity  the  grounds  for  the  objection. 
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Your  Order  is  sent. 


[customer  Information 


Customer  Name 

Address 

City 

State  - Zip 


SF  PUC  (UEB/SFWD/HHWP) 

525  GOLDEN  GATE  AVE,  8TH  FLOOR 
SAN  FRANCISCO 
CA  - 94102 


[Product  Information 


GOVERNMENT  - NOTICE  INVITING  BIDS 


[order  Information 


Attention  Name 


Ad  Description 


Master  Id 

Phone 

Fax 


52726 

4155541858 


Special  Instructions  Please  confirm  my  ad  order.  Thank  you  very  much. 
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Newspaper  Name 
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Ad 

Status 
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$ 10%  set  aside[$-80.63] 
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Order  No.  Newspaper View 


•2737819  SAN  FRANCISCO  EXAMINER  10%  View  Ad  In  PDF 


ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 

PUBLIC  UTILITIES  COMMISSIO  INFRASTRUCTURE  DIVISION 


GOVEBNMEJ; 

documents 
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SAN  FBANI 
PUBLIC  Lit 


dept 


ICISCO 
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17th/33rd/37th/Julian/Revere  Avenues  & Anderson/Ellsworth/ 
Ingalls/Maple/Moultrie  Streets  Sewer  Replacement 
Contract  No.  WW-602 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  5/7/2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-  refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 


The  objective  of  the  project  is  to  replace  the  existing  sewer  and  water  pipelines  and 
street  pavement  on  the  subject  streets.  The  work  is  to  be  performed  in  San  Francisco, 
CA.  The  Engineer's  estimate  is  approximately  $3,100,000.The  Contract  will  be  awarded 
to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  15%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can 
be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
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SFPUC-LBEs  cannot  be  utilized  to  meet  the  15%  LBE  subcontracting  goal 
requirement. Please  contact  Regina  Chan  at  415-551-4335  for  further  information. 
Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  trucking,  saw  cutting,  paving,  excavation,  traffic  control  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  beheld  at  1680  Mission  Street,  Second  Floor  Conference  Room,  at  10:00 
AM  on  April  21,  2015. Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least 
80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant 
with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing 
good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

Bidders  are  encouraged  to  pay  special  attention  to  the  lining  qualifications  in 
Specification  Section  33  01  30.73. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of 

$400,000  is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as  (a)  the 
Genera!  Manager,  SFPUC  recommends  the  contract  for  award  and  (b)  the  SFPUC  then 
adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all  contract 
awards 

are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated 
as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00 
73  30  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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I New  Order 


I Your  Order  is  sent.  | 


[Custorner  Information 


Customer  Name 

SF  PUC  (UEB/SFWD/HHWP) 

Master  Id 

52726 

Address 

525  GOLDEN  GATE  AVE,  8TH  FLOOR 

Phone 

4155541858 

City 

SAN  FRANCISCO 

Fax 

- 

State  - Zip 

CA  - 94102 

{product  Information 

Legal 

GOVERNMENT  - NOTICE  INVITING  BIDS 

[Order  Information 

Billing 

Reference  No. 

Attention  Name 

Pauline  Lam 

Ad  Description 

WD-2746 

Sale/Hrg/Bid 

Date 

05/14/2015 

Special  Instructions  Please  confirm  my  ad  order.  Many  Many  thanks. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

AUXILIARY  WATER  SUPPLY  SYSTEM  NEW  CISTERNS  E 
Contract  No.  WD-2746 


GOVERNMENir 
DOCUMENTS  D 


FT 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2 PMon  May  14,  2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 


APR  0 6 2015 
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On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 


The  objective  of  the  project  is  the  construction  of  five  (5)  new  buried  rectangular 
reinforced  concrete  cisterns  including  traffic  control,  excavation,  temporary  shoring, 
dewatering,  demolition  and  relocation  of  water  and  sewer  pipelines,  construction  of  new 
curb  ramps  and  sidewalks,  and  pavement  restoration  including  asphaltic  concrete  milling 
and  filling.  The  work  is  to  be  performed  in  San  Francisco,  CA.  The  Engineer's  estimate  is 
approximately  between  $4.4  to  $4.8  million.  The  Contract  will  be  awarded  to  the  lowest 
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responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  15%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can 
be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  15%  LBE  subcontracting  goal  requirement. 
Please  contact  Regina  Chan  at  415-551-4335  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work;  traffic 
control,  earthwork  and  paving,  drilling  services,  carpentry,  pipeline,  reinforcing  steel, 
trucking  and  hauling,  and  general  concrete  work. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  on  Wednesday,  April  23,  2015  at  10  AM  at  the  Contractors 
Assistance  Center  located  at  5 Thomas  Mellon  Circle,  Suite  168,  San  Francisco,  CA  94134. 
Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good 
Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award 
and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter 
Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the 
availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated 
as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document 
00820  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection.the 
grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
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As-Needed  Spot  Sewer  Replacement 
Contract  No.  WW-604 
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Sealed  bids  will  be  received  at  525  Goiden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  5/7/2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  availabie  at  525  Goiden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee 
of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  oniy  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 

The  objective  of  the  project  is  to  provide  contingency-based  as-needed  replacement  of 
sections  of  existing  sewer  pipelines  on  short  notice  at  iocations  to  be  determined  within 
the  City  and  County  of  San  Francisco.  The  work  is  to  be  performed  in  SF,  CA.  The 
Engineer's  estimate  is  $8,000,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 
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SAN  FRANC  SCO 
PUBLIC  LIBF^ARY 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  8%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can 
be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
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SFPUC-LBEs  cannot  be  utilized  to  meet  the  8%  LBE  subcontracting  goal  requirement. 
Please  contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work: 
Trucking,  saw  cutting,  paving,  excavation,  traffic  control  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  1680  Mission  Street,  Second  Floor  Conference  Room,  at  11:00 
A.M.,  on  April  21,  2015.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least 
80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant 
with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing 
good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

Bidders  are  encouraged  to  pay  special  attention  to  the  lining  qualifications  in 
Specifications  Section  33  01  30.73. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award 
and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter 
Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the 
availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 


This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated 
as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00 
73  30  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
SAN  FRANCISCO  PUBLIC  UTILITIES  COMMISSION 
INFRASTRUCTURE  DIVISION 

Various  Locations  Sewer  Replacement  and  Pavement  Renovation 
Contract  No.  WW-612 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 

CA  94102,  until  2:00  P.M.  on  5/14/2015.  Flard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee 
of  $10.  Visit  http://sfwater.org/contracts  for  updates. 
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On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  street  pavement  on  the 
subject  streets.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is 
$5,100,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive 
bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  20%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can 
be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
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SFPUC-LBEs  cannot  be  utilized  to  meet  the  20%  LBE  subcontracting  goal  requirement. 
Please  contact  Mindy  Lee  at  415-554-3136  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control  and  concrete.  Please  refer  to  Section  01 
60  00  in  the  Specifications  regarding  the  purchase  of  specially  manufactured  items  to 
achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  1680  Mission  Street,  Second  Floor  Conference  Room,  at  10:00 
AM  on  April  28,  2015.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least 
80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant 
with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing 
good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of 
funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated 
as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00 
73  30  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


GOVERNMEIM  t 
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COLLEGE  HILL  LEARNING  GARDEN 
Contract  No.  WD-2779 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2 PM  on  May  7,  2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  avaiiable  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundabie  $60  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee 
of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  ail  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  uniess  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compiiance  monitoring  and  enforcement  of  prevaiiing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 

The  objective  of  the  project  is  to  iandscape  a lot  near  the  College  Hill  Reservoir  in  San 
Francisco.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $446,000. 
The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can 
be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utiiized  to  meet  the  16%  LBE  subcontracting  goai  requirement. 
Piease  contact  Regina  Chan  at  415  551-4335  for  further  information.  Subcontracting 
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opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  grading 
and  earthwork,  concrete  foundations,  paving,  fencing,  custom  fixture 
installation  for  solar  panels,  electrical,  plumbing,  irrigation  installation,  various 
landscape  features,  and  animal  housing  units. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  SFPUC  Contractor's  Assistance  Center,  5 Thomas  Mellon  Circle 
Suite  168  at  10AM  on  April  22,  2015.  Prime  bidder's  attendance  at  this  conference  is 
worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must 
achieve  at  least  80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be 
deemed  compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt 
from  performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative 
Code.  A site  inspection  will  be  held  after  the  pre-bid  conference. 

A Class  "A  or  C-27"  California  Contractors  License  is  required  to  bid.  Furthermore,  each 
listed  subcontractor  must  possess  appropriate  active  licenses  for  the  work  each 
subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award 
and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter 
Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the 
availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated 
as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00 
73  30  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Bryant  Street  Sewer  Replacement  and  Pavement  Renovation 
Contract  No.  WW-590 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  5/28/2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee 
of  $10.  Visit  http://sfwater.org/contracts  for  updates. 
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On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 

The  objective  of  the  project  is  to  replace  the  existing  sewer  and  street  pavement  on  the 
subject  streets.  The  work  is  to  be  performed  in  San  Francisco,  CA.  The  Engineer's 
estimate  is  $1,700,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and 
responsive  bidder. 


SAN  FRANCISCO 
PUBLIC  IJBF  ARY 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  15%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can 
be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
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SFPUC-LBEs  cannot  be  utilized  to  meet  the  15%  LBE  subcontracting  goal  requirement. 
Please  contact  Mindy  Lee  at  415-554-3136  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  follow/ing  major  types  of  work:  trucking, 
saw  cutting,  paving,  excavation,  traffic  control  and  concrete. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  1680  Mission  Street,  Second  Floor  Conference  Room  , at  10:00 
AM,  on  May  12,  2015.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least 
80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant 
with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing 
good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

Bidders  are  encouraged  to  pay  special  attention  to  the  sewer  pipeline  installation 
qualifications  and  experience  requirements  in  Specifications  Section  01  11  00  Article  1.07. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award 
and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter 
Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the 
availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  SF  Local  Fliring  Policy  for  Construction 
("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative  Code. 
Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a 
material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73 
30  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 


https://adtech.dailyjoumal. com/.. ./NewOrder_Verify_Order.cfm?sid=28733E2F-675F-4612-8402-70EFAB62CB4E828759231&OrderSent=l  [4/23/201 5 5:07:  li 


Copyright  ©2015  City  & County  of  San  Francisco 


WW-603 


GOVERNMENi 


ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


DOCUMFMTS  DEP" 


APR  2 9 20^' 


AS-NEEDED  MAIN  SEWER  REPLACEMENT 
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Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF,  CA  94102,  until  2 P.M.  on 
May  28,  2015.  Hard  copy  versions  of  plans,  specifications  and  bidding  documents  are  available  at  525  Golden  Gate 
Avenue,  1st  Floor,  Customer  Service  Desk,  SF,  CA  94102  for  a non-refundable  $180  fee  paid  by  cash  or  by  check  payable 
to  “SFPUC.”  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor  Code  went  into  effect.  The  program 
requires  that  all  contractors  and  subcontractors  who  bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to 
the  California  Department  of  Industrial  Relations  (“DIR”).  Effective  March  1,  2015,  no  contractor  or  subcontractor  may  be 
listed  in  a bid  for  a public  works  project  unless  registered  with  the  DIR  as  required  by  Labor  Code  section  1725.5  [with 
limited  exceptions  from  this  requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a public  works  project  unless  registered 
with  the  DIR  pursuant  to  Labor  Code  section  1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of 
prevailing  wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San  Francisco  Office  of  Labor 
Standards  Enforcement. 

The  objective  of  the  project  is  to  provide  contingency-based  as-needed  main  sewer  replacement  on  short  notice  at 
locations  to  be  determined  within  the  City  and  County  of  San  Francisco.  The  work  is  to  be  performed  in  SF,  CA. 
The  Engineer's  estimate  is  approximately  $8,400,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and 
responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The  LBE  subcontracting 
goal  is  16%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Firms 
certified  by  SF  Contract  Monitoring  Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  16%  LBE 
subcontracting  goal  requirement.  Please  contact  Mindy  Lee  at  415-554-3136  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  trucking,  saw  cutting,  paving,  excavation, 
traffic  control  and  concrete.  Please  refer  to  Section  01  60  00  in  the  Specifications  regarding  the  purchase  of  specially 
manufactured  items  to  achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking  conference  to  be  held  at  1680 
Mission  Street,  2nd  Floor  Conference  room  , at  11  AM  on  May  12,  2015.  Prime  bidder’s  attendance  at  this  conference 
is  worth  15  points  toward  Chapter  14B  “Good  Faith  Outreach”  requirements.  Bidders  must  achieve  at  least  80  points  (out 
of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  “Good  Faith  Outreach”  requirements, 
unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code. 

Bidders  are  encouraged  to  pay  special  attention  to  the  sewer  pipeline  installation  qualifications  and  experience 
requirements  in  Specification  Section  01  11  00  Article  1.11.  Furthermore,  bidders  shall  note  that  the  City’  may 
require  the  contractor  to  provide  multiple  crews  in  order  to  perform  work  simultaneously  per  Section  01  11  00 
Article  I.OIK. 

A Class  “A”  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed  subcontractor  must  possess 
appropriate  active  licenses  for  the  work  each  subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and  no  contract  in  excess  of  $400,000 
is  awarded  by  the  City  and  County  of  San  Francisco  until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the 
contract  for  award  and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105, 
all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of  funds. 
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Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must  be  certified  by  the  Contract 

Monitoring  Division  as  being  in  compliance  with  the  Equal  Benefits  Provisions  of  Chapter  12B  of  the  City’s 
Administrative  Code  within  two  weeks  after  notifieation  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for  Construction  ("Policy")  as  set  forth 
in  Section  6.22(G)  of  the  San  Francisco  Administrative  Code.  Bidders  are  hereby  advised  that  the  requirements  of  the 
Policy  will  be  incorporated  as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed  by  this  Advertisement  for  Bids,  the 
bidder  shall,  no  later  than  the  10th  working  day  prior  to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager, 
Contract  Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 


SFPUC  v4.0 


00  01  02-2 


Advertisement  For  Bids 


pch  Advertising  System 


|>me 

!W  Order 
>py  Order 
'der  Lookup 
cder  Tracking 

pen  [0] 
eady  [0] 
ent  [1] 

iwspapers 

xounting 

sports 

‘set  Password 

sip 


f 


Customer  Information 

Customer  Name  SF  PUC  (UEB/SFWD/HHWP) 

Address  525  GOLDEN  GATE  AVE,  8TH  FLOOR 

City  SAN  FRANCISCO 
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Southeast  Water  Pollution  Control  Plant  & Bruce  Flynn  Pump  Station  Fire  Alarm  System 
Upgrades 

Contract  No.  WW-569 
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Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  Thursday,  June  18,  2015.  Hard  copy  versions  of  pians, 
specifications  and  bidding  documents  are  avaiiable  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $75  fee  paid  by 
cash  or  by  check  payabie  to  "SFPUC."  Caii  (415)  551-4603  for  further  information.  A CD 
version  is  avaiiable  to  paid  Planhoiders  oniy  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Piease  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement  . 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  ail  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  iisted  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 


MAY  21  201' 
SAN  FRANCldCO 

'Rijc  libr4ry 


The  objective  of  the  project  is  to  repiace  existing  deficient  and  deteriorated  fire  alarm 
devices,  associated  conduit  and  wiring  in  selected  buildings  at  the  Southeast  Water 
Poilution  Control  Plant  (SEP)  and  Bruce  Flynn  Pump  Station  (BFS).  The  work  is  to  be 
performed  in  SF,  CA.  The  Engineer's  estimate  is  $750,000.  The  Contract  will  be  awarded 
to  the  lowest  responsible  and  responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  10%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can 
be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  10%  LBE  subcontracting  goal  requirement. 
Please  contact  Hadas  Rivera -Weiss  at  (415)  551-4814  for  further  information. 
Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  C-10  General  Electrical  Contractor,  Trucking  and  Hauling,  electrical  equipment  and 
supplies.  Please  refer  to  Section  01600  in  the  Specifications  regarding  the  purchase  of 
equipment  to  achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  atSoutheast  Plant  on  6/02/2015,  at  750  Phelps  Street,  Southeast 
Plant  Building  930  Library  Confrence  Room,  San  Francisco,  CA  beginning  at  9:30  a.m. 
Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good 
Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will 
be  held  immediately  following  the  pre-bid  conference. 

A Class  "C-10"  California  Contractors  License  is  required  to  bid.  Furthermore,  each 
listed  subcontractor  must  possess  appropriate  active  licenses  for  the  work  each 
subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award 
and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter 
Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the 
availability  of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated 
as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document 
00820  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

Holloway  Green  Street  Stormwater  Improvements 
Contract  No.  WW-609 


ANCISCO 

LfSRAR'Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  7/23/2015.  Hard  copy  versions  of  pians,  specifications 
and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer 
Service  Desk,  San  Francisco,  CA  94102  for  a non-refundabie  $150  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 


On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who 
bid  or  work  on  a pubiic  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevaiiing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 


The  objective  of  the  project  includes  building  green  infrastructures  consisting  of 
permeable  pavements  and  bio-retention  planters;  sewer  main  replacement  and 
drainage  work;  landscaping  work;  water  main  work;  roadway  paving,  bulb-outs, 
and  concrete  curb  ramps  with  detectable  surface  tiles;  and  traffic  routing  on 
Holloway  Avenue  between  Ashton  Avenue  and  Harold  Avenue  in  SF,  CA.  The 
Engineer's  estimate  is  between  $5,000,000  and  $6,000,000.  The  Contract  will  be 
awarded  to  the  lowest  responsible  and  responsive  bidder. 

Attendance  and  completion  of  the  Green  Infrastructure  Construction  Training,  provided  by 


the  SFPUC,  is  required  for  this  contract.  Oniy  contractors  directly  related  to  the 
construction  of  Green  Infrastructure  features,  whether  prime  (Class  A - General 
Engineering  Contractor)  or  subcontractors  (Classes  C-8,  C-12,  C-27,  C-34),  that  have 
attended  and  completed  the  Green  Infrastructure  Construction  Training  will  be  allowed  to 
submit  bids  for  this  contract.  The  dates  and  time  of  the  trainings  are  listed  in  Section  00 
21  13,  Instructions  to  Bidders,  Article  1.09  Bidder  Qualifications;  subsection  B Bidder's 
Qualifications  Statement. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter 
14B.  The  LBE  subcontracting  goal  is  11%  and  ONLY  San  Francisco  (Local)  Small 
& Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Firms  certified  by  SF 
Contract  Monitoring  Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  11% 
LBE  subcontracting  goal  requirement.  Please  contact  Hadas  Rivera-Weiss  at  415-551- 
4814  for  further  information.  Subcontracting  opportunities  may  include,  but  not  limited, 
to  the  following  major  types  of  work:  pipeline,  concrete  and  asphalt  paving,  landscaping 

Interested  bidders  are  encouraged  to  attend  pre-bid  and  contractor  networking 
conferences  to  be  held  at  525  Golden  Gate  Ave.,  2*^^  Floor,  O'Shaughnessy  B, 
San  Francisco,  CA  94102  on  6/15/2015  and  6/30/2015  from  10  A.M.  to  12  P.M. 

Prime  bidder's  attendance  at  least  one  of  the  conferences  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the 
"Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  146.8(B)  of  the  Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  General  Manager,  San  Francisco  Public  Utilities  Commission 
recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public  Utilities  Commission 
then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter  Section  3.105,  all 
contract  awards  are  subject  to  certification  by  the  Controller  as  to  the  availability  of 
funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated 
as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00 
73  30  for  more  information. 

Bidders  are  hereby  notified  that  work  to  be  performed  under  this  contract  will  be 
partially  financed  by  the  Clean  Water  State  Revolving  Fund  (SRF),  administered  by  the 
United  States  Environmental  Protection  Agency  (US  EPA)  and  the  State  Water  Resources 
Control  Board  (SWRCB).  The  bidder  shall  comply  with  all  applicable  terms  and  conditions, 
special  provisions,  and  reporting  requirements,  as  set  forth  in  these  specifications,  and  as 
may  be  required  by  federal  law,  rule,  or  regulation.  Refer  to  Contract  Section  00  48  10 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 


lech  Advertising  System 


ijew  Order 
/opy  Order 
rder  Lookup 
rder  Tracking 
)pen  [0] 
teady  [0] 

>ent  [1] 
ewspapers 
ccounting 
eports 

eset  Password 
jelp 


Your  Order  is  sent. 


|[Customer  Information 


Customer  Name 

Address 

City 

State  - Zip 

SF  PUC  (UEB/SFWD/HHWP) 

525  GOLDEN  GATE  AVE,  8TH  FLOOR 
SAN  FRANCISCO 
CA  - 94102 

Master  Id 

Phone 

Fax 

52726 

4155541858 

Product  Information 

Legal 

GOVERNMENT  - NOTICE  INVITING  BIDS 

Order  Information 

Attention  Name 

Pauline  Lam 

Ad  Description  WW-579 


Sale/Hrg/Bid  07/16/2015 


nz.H 


Special  Instructions  Please  confirm  my  ad  order.  Thank  you. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

NORTH  POINT  FACILITY  DEWATERING  PUMP  REPLACEMENT  AND  ELECTRICAL  UPGRADE 
Contract  No.  WW-579 


)C3UMENTSCEPT 

JUN  08^®^ 
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Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2 PM  on  Thursday,  July  16,  2015.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $75  fee  paid  by 
cash  or  by  check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD 
version  is  available  to  paid  Plan  holders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 


The  objective  of  this  project  is  to  repair  and  rehabilitate  the  existing  deficient  and 
deteriorated  wastewater  treatment  dewatering  mechanical  pumping  and  electrical 
systems  including;  selective  hazardous  material  abatement,  selective  structural - 
mechanical-electrical  demolition,  furnish  and  installing  new  concrete  equipment 
pad/pedestals,  associated  seal  water  and  drain  piping  plumbing  system,  pump-motor 
assemblies,  pipe,  fittings,  valves  and  appurtenances,  painting  of  mechanical  and  electrical 
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equipment,  general  electrical  work  at  the  North  Point  Treatment  Facility  (NPF).  The  work 
is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $800,000.  The  Contract  will  be 
awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  subcontracting  goal  is  18%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can 
be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division). 
SFPUC-LBEs  cannot  be  utilized  to  meet  the  18%  LBE  subcontracting  goal  requirement. 
Please  contact  Regina  Chan  at  415-551-4335  for  further  information.  Subcontracting 
opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work:  C-8 
Concrete  Contractor,  C-10  General  Electrical  Contractor,  C-33  Painting  and  Decorating 
Contractor,  C-34  Pipeline  Contractor,  C-36  Plumbing  Contractor,  trucking  and  hauling, 
hazardous  materials  contractor,  electrical  equipment  and  supplies,  painting  equipment  & 
supplies,  and  pipes,  valves,  & fitting  supplies.  Please  refer  to  Section  01600  in  the 
Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting 
goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  Southeast  Plant  on  June  30,  2015,  at  750  Phelps  Street, 
Southeast  Plant  Building  930  Library  Conference  Room,  SF,  CA  beginning  at  9:30  a.m. 
Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good 
Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will 
be  held  immediately  following  the  pre-bid  conference  for  participants  with  personal 
protective  equipment. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award 
and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter 
Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the 
availability  of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated 
as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document 
00820  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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Sale/Hrg/Bid  08/20/2015 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


12-INCH  DUCTILE  IRON  WATER  MAIN  REPLACEMENT  ON  6TH  STREET  FROM  MARKET  TO 
HOWARD  STREETS  AND  ON  TAYLOR  STREET  FROM  MARKET  TO  PINE  STREETS 
Contract  No.  WD-2737 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne 
Room,  SF,  CA  94102,  until  2 PM  on  August  20,  2015.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 


GOVERNMENT 
DOCUMENTS  3EPT 

JUL  13  2H5 


SAN  FRANC  SCO 
PUBLIC  LIBF  ARY 


On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 

This  contract  requires  bidder  pre-qualification  by  the  SFPUC.  Only  contractors  who  have 
successfully  completed  the  pre-qualification  process  for  the  applicable  category  of  work, 
as  posted  at  http://sfwater.org/pre-qualify  will  be  allowed  to  submit  bids  for  this 
contract.  The  applicable  pre -qualification  category  for  this  Contract  is  small  (48")  water 
pipelines. 

The  objective  of  the  project  is  to  install  4,  6,  8,  12  and  16  inch  ductile  iron  pipes 
and  fittings  and  install  copper  service  pipes  on  6th  and  Taylor  Streets.  The  work 
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is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $4,409,825.  The  Contract 
will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  api^ied  as  per  San  Francisco  Administrative  Code  Chapter 
14B.  The  LBE  subcontracting  goal  is  14%  and  ONLY  San  Francisco  (Local)  Small 
& Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Firms  certified  by  SF 
Contract  Monitoring  Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  14% 
LBE  subcontracting  goal  requirement.  Please  contact  Nicole  Truax  at  415-554“3104 
for  further  information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the 
following  major  types  of  work:  trucking,  hauling,  shoring  pavement  restoration  and 
renovation,  saw  cutting  and  traffic  control. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor 
networking  conference  to  be  held  at  1990  Newcomb  Avenue,  at  10AM  on  August 
6,  2015.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter 
14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of 
a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good 
Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing  good  faith 
outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  . 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award 
and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter 
Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the 
availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated 
as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00 
73  30  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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SF  PUC  (UEB/SFWD/HHWP) 

525  GOLDEN  GATE  AVE,  8TH  FLOOR 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

O'Shaughnessy  Dam  Drum  Gate  Automation 
Contract  No.  HH-977 
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PT 


lAR 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne 
Room,  SF,  CA  94102,  until  2:00  P.M.  on  8/20/2015.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  SF,  CA  94102  for  a non-refundable  $75  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 

The  objective  of  the  project  is  to  replace  manually  operated  18-inch  valves  with 
new  control  valves  to  allow  drum  gate  operation  by  PLC  based  control  System.. 
The  work  is  to  be  performed  in  Tuolumne,  CA.  The  Engineer's  estimate  is 
$900,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive 
bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter 
14B.  The  LBE  subcontracting  goal  is  5%.  Both  San  Francisco  Small  & Micro-LBEs 
and  SFPUC-LBEs  (Firms  certified  bv  SF  Contract  Monitoring  DivisionV  can  be 
utilized  to  meet  this  requirement.  Please  contact  Regina  Chan  at  415-551-4335  for 
further  information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the 
following  major  types  of  work:  Electrical,  Mechanical,  Demolition,  Hazardous  Materials, 
Remediation,  or  Painting  and  Finishing.  Please  refer  to  Section  01600  in  the  Specifications 
regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting  goal. 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor 
networking  conference  to  be  held  at  1 Lakeshore  Drive,  Moccasin,  CA.  Main 
Dining  Room,  at  10  AM  on  7/29/2015.  Prime  bidder's  attendance  at  this  conference 
is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must 
achieve  at  least  80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be 
deemed  compliant  with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt 
from  performing  good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative 
Code.  A site  inspection  will  be  held  at  1 Lakeshore  Drive,  Moccasin,  CA.  Main  Dining 
Room,  at  10  AM  on  7/29/2015,  after  the  pre-bid  (If  needed). 

A Class  "C-10  Electrical"  California  Contractors  License  is  required  to  bid.  Furthermore, 
each  listed  subcontractor  must  possess  appropriate  active  licenses  for  the  work  each 
subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award 
and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter 
Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the 
availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated 
as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document 
00820  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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525  GOLDEN  GATE  AVE,  8TH  FLOOR 
SAN  FRANCISCO 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTIUTIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Peninsula  Vegetation  Removal 
Contract  No.  WD-2654R 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne 
Room,  SF,  CA  94102,  until  2:00  P.M.  on  9/3/2015.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $180  fee  (waived 
for  plan  holders  that  purchased  WD-2654  in  March  2015)  paid  by  cash  or  by  check 
payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 
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On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  SF  Office 
of  Labor  Standards  Enforcement. 

On  March  27,  2007,  the  SFPUC  adopted  a Project  Labor  Agreement  (the  "PLA")  for  its 
Water  System  Improvement  Program  of  which  this  Project,  CUW38802,  is  a part.  A copy 
of  the  PLA  is  included  as  Document  00806  in  the  contract  documents.  Bidders  are  advised 
that  the  PLA  is  incorporated  into  and  made  a part  of  any  contract  awarded  for  Project 
CUW38802.  Peninsula  Vegetation  Removal,  Contract  No.  WD-2654R  is  a part  of 
CUW38802. 


SAN  FRANC*  SCO 
PUBLIC  LIBRARY 


The  objective  of  the  project  is  to  remove  non-native  trees  from  approximately 
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48  acres  within  the  SFPUC  Watershed  located  in  unincorporated  San  Mateo 
County.  The  Engineer's  estimate  is  $11,000,000.  The  Contract  will  be  awarded  to 
the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter 
14B.  The  LBE  subcontracting  goal  is  11.00“/o.  Both  SF  Small  & Micro-LBEs  and 
S_FPUC-LBEs  (Firms  certified  by  SF  Contract  Monitoring  Division)  can  be  utilized 
to  meet  this  requirement.  Please  contact  Bayard  Fong  at  415-554-3105  for  further 
information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following 
major  types  of  work:  tree  and  vegetation  removal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor 
networking  conference  to  be  held  at  525  Golden  Gate  Ave.,  2'^'*  Floor  - 
O'Shaughnessy  Room,  SF,  CA,  94102  at  9:00  A.M.  on  August  19,  2015.  Prime 
bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith 
Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  of  CSSA  Oaks  will  start  at 
Crystal  Springs  Golf  Course  Parking  Lot,  at  1:00  P.M.  on  8/19/15  and  conclude  by  4:30 
P.M.  A site  inspection  of  AGG  North,  BRVR,  L2,  L8,  P4,  L7,  BB3,  A-1,  BB8,  CMBB,  A-12, 
LCSD  Oaks  and  CLTN  sites  will  start  at  Highway  35  view  lot  across  from  Skylawn 
Cemetery,  at  8:30  A.M.  on  8/20/2015  and  conclude  by  4:00  P.M. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award 
and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter 
Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the 
availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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Southeast  Water  Pollution  Control  Plant,  Cryogenic  Oxygen  Plant  Demolition  and 
Liquid  Oxygen  System  Upgrades 
Contract  No.  WW-599 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne 
Room,  SF,  CA  94102,  until  2:00  P.M.  on  8/27/2015.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  SF,  CA  94102  for  a non-refundable  $180  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  Section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 

The  objective  of  the  project  is  to  demolish  the  existing  cryogenic  oxygen 
generation  plant  and  the  liquid  oxygen  storage  tanks  and  vaporization  system 
at  Southeast  Plant.  New  liquid  storage  tanks  and  vaporizers  will  be  installed. 


The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  in  the  range 
of  $5,000,000  to  $6,000,000.  The  Contract  will  be  awarded  to  the  lowest  responsible 
and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter 
14B.  The  LBE  subcontracting  goal  is  16%  and  ONLY  San  Francisco  (Local)  Small 
& Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Firms  certified  by  SF 
Contract  Monitoring  Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  16% 
LBE  subcontracting  goal  requirement.  The  scope  of  work  limits  LBE  participation 
because  it  involves  specialized  work;  installing  liquid  oxygen  storage  tanks,  vaporization 
system,  controls,  and  delivery  system  to  aeration  process  units.  The  work  area  is  a 
wastewater  plant  with  potential  hazardous  conditions.  Please  contact  Bayard  Fong  at 
(415)  554-3103  for  further  information.  Subcontracting  opportunities  may  include,  but 
not  limited,  to  the  following  major  types  of  work:  concrete  (C-8),  earthwork  (C-12), 
roofing  (C-39),  electrical  (C-10),  and  hauling.  Please  refer  to  Section  01600  in  the 
Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting 
goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor 
networking  conference  to  be  held  at  750  Phelps  Street,  Southeast  Plant  Building 
930-Conference  room,  SF,  CA  94124  at  10:00  A.M.  on  8/14/2015.  Prime  bidder's 
attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith 
Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a possible  100 
points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach" 
requirements,  unless  bidder  is  exempt  from  performing  good  faith  outreach  efforts  under 
Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be  held  immediately 
following  the  pre-bid  conference. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award 
and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter 
Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the 
availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated 
as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document 
00820  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTTLITTES  COMMISSION  INFRASTRUCTURE  DIVISION 

Mission  and  Valencia  Streets  Green  Gateway 
Contract  No.  WW-605R 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne 
Room,  SF,  CA  94102,  until  2:00  P.M.  on  8/20/2015.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by 
cash  or  by  check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD 
version  is  available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 


The  objective  of  the  project  consists  of  green  infrastructure  work  (porous 
concrete,  permeable  paving  and  bioretention  planters),  pavement  renovation, 
sewer  drainage  work,  landscaping  work,  water  main  work,  street  lighting  and 
traffic  signal  modification,  and  traffic  routing  including  construction  of  concrete 
curb  ramps  with  detectable  surface  tiles.  The  work  is  to  be  performed  in  SF,  CA. 
The  Engineer's  estimate  is  $2,500,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter 


14B.  The  LBE  subcontracting  goal  is  11%  and  only  San  Francisco  (Local)  Small 
and  Micro  LBEs  can  be  utilized  to  meet  the  11%  LBE  subcontracting 
requirement.  Please  contact  Regina  Chan  at  (415)  551-4335  for  further  information. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor 
networking  conference  to  be  held  at  5 Thomas  Mellon  Circle,  Suite  168,  San 
Francisco,  from  10:00  A.M.  to  11  A.M.  on  08/11/2015. 

A "Class  A-  General  Engineering  Contractor"  California  Contractors  License  is 
required  to  bid.  Furthermore,  each  listed  subcontractor  must  possess  appropriate  active 
licenses  for  the  work  each  subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  Generai  Manager,  SFPUC  recommends  the  contract  for  award 
and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter 
Section  3.105,  ali  contract  awards  are  subject  to  certification  by  the  Controlier  as  to  the 
availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  Generai  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Poiicy  will  be  incorporated 
as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00 
73  30  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

San  Joaquin  Pipeline  No.  1 Replacement  at  the  San  Joaquin  Valve  House 
Contract  No.  HH-979 


Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne 
Room,  SF,  CA  94102,  until  2:00  P.M.  on  9/10/2015.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by 
cash  or  by  check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD 
version  is  available  to  paid  Plan  holders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 
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On  July  1,  2014,  the  registration  program  under  section  1725.5  of  the  California  Labor 
Code  went  into  effect.  The  program  requires  that  all  contractors  and  subcontractors  who 
bid  or  work  on  a public  works  project  register  and  pay  an  annual  fee  to  the  California 
Department  of  Industrial  Relations  ("DIR").  Effective  March  1,  2015,  no  contractor  or 
subcontractor  may  be  listed  in  a bid  for  a public  works  project  unless  registered  with  the 
DIR  as  required  by  Labor  Code  section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  Labor  Code  section  1771.1(a)].  Effective  April  1, 
2015,  no  contractor  or  subcontractor  may  be  awarded  a contract  for  public  work  on  a 
public  works  project  unless  registered  with  the  DIR  pursuant  to  Labor  Code  section 
1725.5.  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing 
wage  requirements  by  the  California  Department  of  Industrial  Relations  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement. 

The  objective  of  the  project  is  to  replace  approximately  165  linear  feet  of  58- 
inch  diameter  San  Joaquin  Pipeline  No.  1 at  the  San  Joaquin  Valve  House  in 
Vernalis,  CA  and  provide  system  isolation  at  three  crossovers  and  one  valve 
house  in  the  San  Joaquin  Valley.  The  work  is  to  be  performed  in  San  Joaquin 
and  Stanislaus  County,  CA.  The  Engineer's  estimate  is  $1,400,000.  The  Contract 
will  be  awarded  to  the  .lowest  responsible  and  responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter 
14B.  The  LBE  subcontractor  participation  goal  for  this  Contract  is  14%.  The  level 
of  LBE  participation  was  anticipated  to  be  limited,  in  part  because  approximately  25%  of 
the  estimated  construction  cost  is  allocated  to  the  fabrication  of  the  replacement  pipe 
section  and  materials.  Both  San  Francisco  Small  & Micro-LBEs  and  SFPUC-LBEs 
TFitms  certified  bv  SF  Contract  Monitoring  Division)  can  be  utilized  to  meet  this 
requirement.  Please  contact  Bayard  Fong  at  415-554-3103  for  further  information. 
Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following  major  types  of 
work:  excavation,  shoring,  backfilling,  demolition,  welding,  and  pipeline  installation. 
Please  refer  to  Section  01  60  00  in  the  Specifications  regarding  the  purchase  of 
equipment  to  achieve  the  LBE  subcontracting  goal. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor 
networking  conference  to  be  held  at  9000  W. 

Vernalis  Road  - Tesla  Treatment  Facility  Break  Room,  Tracy,  CA  95377  at  9:00 
A.M  on  8/25/15.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least 
80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant 
with  the  "Good  Faith  Outreach"  requirements,  unless  bidder  is  exempt  from  performing 
good  faith  outreach  efforts  under  Section  14B.8(B)  of  the  Administrative  Code.  A site 
inspection  will  be  held  at  immediately  after  the  pre-bid  conference. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  Chapter  6,  no  bid  is  accepted  and 
no  contract  in  excess  of  $400,000  is  awarded  by  the  City  and  County  of  San  Francisco 
until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends  the  contract  for  award 
and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter 
Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the 
availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(G)  of  the  San  Francisco  Administrative 
Code.  Bidders  are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated 
as  a material  term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00 
73  30  for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UnLUIES  COMMISSION  INFRASTRUCTURE  DIVISION 

Ocean  Beach  Immediate  Action  Plan  As-Needed 
Contract  No.  WW-607 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  10/8/2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is 
■ available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 


This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing  wage 
requirements  by  the  California  Department  of  Industrial  Relations  ("DIR")  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement.  No  contractor  or  subcontractor  may  be 
listed  in  a bid  for  a public  works  project  and  no  contractor  or  subcontractor  may  be 
awarded  a contract  for  public  work  on  a public  works  project  unless  registered  with  the 
DIR  per  California  Labor  Code  Section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  California  Labor  Code  Section  1771.1(a)]. 

The  objective  of  the  project  is  to  provide  as-needed  maintenance  services  in  Ocean 
Beach  in  SF  to  protect  critical  wastewater  infrastructure.  The  work  is  to  be  performed  in 
SF,  CA.  The  Engineer's  estimate  is  $2,000,000.  The  Contract  will  be  awarded  to  the 
lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  SF  Administrative  Code  Chapter  14B.  The  LBE 
Subcontracting  Participation  Requirement  is  20%  and  ONLY  San  Francisco  (Local)  Small  & 
Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Firms  certified  by  SF  Contract 
Monitoring  Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  20%  LBE  Subcontracting 
Participation  Requirement.  Please  contact  Mindy  Lee  at  (415)  554-3136  for  further 
information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following 
major  types  of  work:  trucking,  excavation.  Please  refer  to  Section  01  60  00  in  the 
Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE  subcontracting 
participation  requirement. 


Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  525  Golden  Gate  Avenue,  3'’'^  Floor  Tuolumne  Conference  Room, 
at  1:00  PM  on  9/22/2015.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least 
80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant 
with  the  "Good  Faith  Outreach"  requirements,  except  those  who  exceed  the  above  stated 
LBE  subcontracting  participation  requirement  by  35%  under  Section  14B.8(B)  of  the 
Administrative  Code.  A site  inspection  will  be  held  at  the  project  site  immediately 
following  the  pre-bid  conference. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  ("Administrative  Code")  Chapter  6, 
no  bid  is  accepted  and  no  contract  in  excess  of  $600,000  is  awarded  by  the  City  and 
County  of  San  Francisco  until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends 
the  contract  for  award  and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract. 
Pursuant  to  Charter  Section  3.105,  all  contract  awards  are  subject  to  certification  by  the 
Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City’s  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(g)  of  the  Administrative  Code.  Bidders 
are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a material 
term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30  for 
more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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Your  Order  is  sent. 
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Customer  Name  SF  PUC  (UEB/SFWD/HHWP) 

Address  525  GOLDEN  GATE  AVE,  8TH  FLOOR 

City  SAN  FRANCISCO 

State  - Zip  CA  - 94102 

Product  Information 


Master  Id 
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Fax 


52726 

4155541858 


GOVERNMENT  - NOTICE  INVITING  BIDS 
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Attention  Name 


Ad  Description 


Pauline  Lam 


Special  Instructions  Please  confirm  my  ad  order.  Thank  you  very  much. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

SEP  ! 

5 2015 

Mountain  Tunnel  Access  and  Adit  Improvement 
Contract  No.  HH-981 

Newspaper  Name 


SAN  FRANCISCO 
EXAMINER  10%,  CA 


Publishing  Dates 


16.80" 
Lines  : 

205 


Price  Description 


$3.7500  205  lines  * 1 
Inserts[$768.75] 

$ 10%  set  aside[$-76.88] 


SAN  FRANCISCOsealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne 
PUBLIC  [LIBRARY SF,  CA  94102,  until  2:00  P.M.  on  11/5/2015.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  to  paid  Plan  holders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing  wage 
requirements  by  the  California  Department  of  Industrial  Relations  ("DIR")  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement.  No  contractor  or  subcontractor  may  be 
listed  in  a bid  for  a public  works  project  and  no  contractor  or  subcontractor  may  be 
awarded  a contract  for  public  work  on  a public  works  project  unless  registered  with  the 
DIR  per  California  Labor  Code  Section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  California  Labor  Code  Section  1771.1(a)]. 

The  objective  of  the  project  is  to  improve  two  adits  and  access  to  the  Mountain 
Tunnel.  The  project  includes  installing  new  concrete  adit  plugs,  road 
improvements  and  flow  monitoring  instrumentation.  The  work  is  to  be 
performed  in  Tuolumne,  CA.  The  Engineer's  estimate  is  $5,000,000.  The  Contract 
will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter 
14B.  The  LBE  Subcontracting  Participation  Requirement  is  8%.  Both  San 
Francisco  Small  8t  Micro-LBEs  and  SFPUC-LBEs  (Firms  certified  bv  SF  Contract 
Monitoring  Division^  can  be  utilized  to  meet  this  requirement.  Please  contact 
Regina  Chan  at  415-551-4335  for  further  information.  Subcontracting  opportunities  may 


include,  but  not  limited,  to  the  following  major  types  of  work:  roadwork,  demolition, 
drilling  and  blasting,  concrete  work,  metal  fabrication,  and  instrumentation.  Please  refer 
to  Section  01  60  00  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve 
the  LBE  subcontracting  participation  requirement. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor 
networking  conference  to  be  held  at  1 Lakeshore  Drive,  Moccasin,  CA,  Main 
Dining  Room  at  10  A.M.,  on  September  29,  2015.  Prime  bidder's  attendance  at  this 
conference  is  worth  15  points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements. 
Bidders  must  achieve  at  least  80  points  (out  of  a possible  100  points),  as  determined  by 
CMD,  to  be  deemed  compliant  with  the  "Good  Faith  Outreach"  requirements,  except 
those  who  exceed  the  above  stated  LBE  subcontracting  participation  requirement  by  35% 
under  Section  14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be  held 
following  the  meeting  (If  needed). 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  ("Administrative  Code")  Chapter  6, 
no  bid  is  accepted  and  no  contract  in  excess  of  $600,000  is  awarded  by  the  City  and 
County  of  San  Francisco  until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends 
the  contract  for  award  and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract. 
Pursuant  to  Charter  Section  3.105,  all  contract  awards  are  subject  to  certification  by  the 
Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(g)  of  the  Administrative  Code.  Bidders 
are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a material 
term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30  for 
more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

Southeast  Water  Pollution  Control  Plant  Primary  and  Secondary  Clarifier  Upgrades 
Contract  No.  WW-626 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  11/12/2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $180  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  to  paid 
Planholders  only  for  an  additional  fee  of  $10.  Visit  http://sfwater.org/contracts  for 
updates.  Please  be  advised  that  prior  to  receiving  these  materials,  all  purchasers  will  be 
required  to  complete,  sign  and  fully  comply  with  a Confidentiality  Agreement. 

QQ  This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing  wage 
requirements  by  the  California  Department  of  Industrial  Relations  ("DIR")  and  the  San 
^RY  Francisco  Office  of  Labor  Standards  Enforcement.  No  contractor  or  subcontractor  may  be 
listed  in  a bid  for  a public  works  project  and  no  contractor  or  subcontractor  may  be 
awarded  a contract  for  public  work  on  a public  works  project  unless  registered  with  the 
DIR  per  California  Labor  Code  Section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  California  Labor  Code  Section  1771.1(a)]. 

The  objective  of  the  project  is  to  improve  the  service  and  reliability  of  the  equipment  and 
process  at  SEP  042  and  SEP  230.  Major  Scopes  of  work  include  the  installation  of  a 
ventilation  system  for  the  primary  sedimentation  tanks  at  SEP  042  and  upgrades  to  the 
secondary  clarifiers  at  SEP  230.  Other  mechanical  and  electrical  works  are  also  included. 
The  work  is  to  be  performed  in  SF,  CA.  The  Engineer's  estimate  is  $30,000,000.  The 
Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

There  will  be  no  bid  discounts  for  this  contract.  The  LBE  Subcontracting  Participation 
Requirement  is  20%  and  ONLY  San  Francisco  (Local)  Small  & Micro-LBEs  can  be  utilized 
to  meet  this  requirement  (Firms  certified  by  SF  Contract  Monitoring  Division).  SFPUC- 
LBEs  cannot  be  utilized  to  meet  the  20%  LBE  Subcontracting  Participation  Requirement. 
Please  contact  Bayard  Fong  at  415-554-3103  for  further  information.  Subcontracting 


opportunities  may  include,  but  not  limited,  to  the  following  major  types  of  work: 
Heating/Ventilation  (C-20),  Electrical  Contracting  (C-20),  Painting/Waterproofing  (C-33), 
Concrete  work  (D-6).  Please  refer  to  Section  01  60  00  in  the  Specifications  regarding  the 
purchase  of  equipment  to  achieve  the  LBE  subcontracting  participation  requirement. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  750  Phelps  Building  930  Conference  Room  at  10AM  on 
10/5/2015.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward 
Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points 
(out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the 
"Good  Faith  Outreach"  requirements,  except  those  who  exceed  the  above  stated  LBE 
subcontracting  participation  requirement  by  35%  under  Section  14B.8(B)  of  the 
Administrative  Code.  A site  inspection  will  be  held  immediately  after  the  pre-bid 
conference. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  ("Administrative  Code")  Chapter  6, 
no  bid  is  accepted  and  no  contract  in  excess  of  $600,000  is  awarded  by  the  City  and 
County  of  San  Francisco  until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends 
the  contract  for  award  and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract. 
Pursuant  to  Charter  Section  3.105,  all  contract  awards  are  subject  to  certification  by  the 
Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(g)  of  the  Administrative  Code.  Bidders 
are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a material 
term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30  for 
more  information. 

Bidders  are  hereby  notified  that  work  to  be  performed  under  this  contract  will  be  in  full 
or  in  part  financed  by  the  Clean  Water  State  Revolving  Fund  (SRF),  administered  by  the 
United  States  Environmental  Protection  Agency  (US  EPA)  and  the  State  Water  Resources 
Control  Board  (SWRCB).  The  bidder  shall  comply  with  all  applicable  terms  and  conditions, 
special  provisions,  and  reporting  requirements,  as  set  forth  in  these  specifications,  and  as 
may  be  required  by  federal  law,  rule,  or  regulation.  Refer  to  Contract  Section  00  48  10 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANQSCO 
PUBLIC  UTTLITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

AWSS  NEW  CISTERNS  F 
Contract  No.  WD-2747 
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Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Roor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  October  29,  2015.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by 
check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 

This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing  wage 
requirements  by  the  California  Department  of  Industrial  Relations  (’"DIR")  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement.  No  contractor  or  subcontractor  may  be 
listed  in  a bid  for  a public  works  project  and  no  contractor  or  subcontractor  may  be 
awarded  a contract  for  public  work  on  a public  works  project  unless  registered  with  the 
DIR  per  California  Labor  Code  Section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  California  Labor  Code  Section  1771.1(a)]. 

The  objective  of  the  project  is  the  construction  of  four  (4)  new  buried  rectangular 
reinforced  concrete  cisterns  including  traffic  control,  excavation,  temporary  shoring, 
dewatering,  demolition  and  relocation  of  water  and  sewer  pip>elines,  construcbon  of  new 
curb  ramps  and  sidewalks,  and  pavement  restoration  including  asphaltic  concrete  milling 
and  filling.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer’s  estimate  is  $4,000,000. 
The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 
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Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  Subcontracting  Participation  Requirement  is  13%  and  ONLY  San  Frandsco  (Local) 
Small  & Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Rrms  certified  by  SF 
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Contract  Monitoring  Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  13%  LBE 
Subcontracting  Participation  Requirement.  Please  contact  Regina  Chan  at  (415)  551-4335 
for  further  information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the 
following  major  types  of  work  traffic  control,  earthwork  and  paving,  drilling  services, 
carpentry,  pipeline,  reinforcing  steel,  trucking  and  hauling,  and  general  concrete  work. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  on  Wednesday,  October  7,  2015  at  10  AM  at  the  Contractors 
Assistance  Center  located  at  5 Thomas  Mellon  Circle,  Suite  168,  San  Francisco,  CA  94134. 
Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good 
Faith  Outreach"  requirements,  except  those  who  exceed  the  above  stated  LBE 
subcontracting  participation  requirement  by  35%  under  Section  14B.8(B)  of  the 
Administrative  Code. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  ("Administrative  Code")  Chapter  6, 
no  bid  is  accepted  and  no  contract  in  excess  of  $600,000  is  awarded  by  the  City  and 
County  of  San  Francisco  until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends 
the  contract  for  award  and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract. 
Pursuant  to  Charter  Section  3.105,  all  contract  awards  are  subject  to  certification  by  the 
Controller  as  to  the  availability  of  funds. 


Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(g)  of  the  Administrative  Code.  Bidders 
are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a material 
term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820  for 
more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTTUTIES  COMMISSION  INFRASTRUCTURE  DIVISION 


As-Needed  Spot  Sewer  Replacement  No.  34 
Contract  No.  WW-619 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  11/5/2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  SF,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check  payable  to 
"SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is  available  for  a fee 
of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing  wage 
requirements  by  the  California  Department  of  Industrial  Relations  ("DIR")  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement.  No  contractor  or  subcontractor  may  be 
listed  in  a bid  for  a public  works  project  and  no  contractor  or  subcontractor  may  be 
awarded  a contract  for  public  work  on  a public  works  project  unless  registered  with  the 
DIR  per  California  Labor  Code  Section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  California  Labor  Code  Section  1771.1(a)]. 
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The  objective  of  the  project  is  to  provide  contingency -based  as-needed  replacement  of 
sections  of  existing  sewer  pipelines  on  short  notice  at  locations  to  be  determined  within 
the  City  and  County  of  San  Francisco.  The  work  is  to  be  performed  in  SF,  CA.  The 
Engineer's  estimate  is  $8,000,000.  The  Contract  will  be  awarded  to  the  lowest 
responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  Subcontracting  Participation  Requirement  is  20%  and  ONLY  San  Francisco  (Local) 
Small  & Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Firms  certified  by  SF 
Contract  Monitoring  Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  20%  LBE 
Subcontracting  Participation  Requirement.  Please  contact  Regina  Chan  at  415-551-4335 
for  further  information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the 
following  major  types  of  work:  trucking,  saw  cutting,  paving,  excavation,  traffic  control 
and  concrete. 
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Bidders  are  encouraged  to  pay  special  attention  to  the  lining  qualifications  in  Specification 
Section  33  01  30.73. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  1680  Mission  Street,  Second  Floor  Conference  Room,  at  10:00 
AM  on  October  20,  2015.  Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least 
80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant 
with  the  "Good  Faith  Outreach"  requirements,  except  those  who  exceed  the  above  stated 
LBE  subcontracting  participation  requirement  by  35%  under  Section  14B.8(B)  of  the 
Administrative  Code 

A Class  "A"  California  Contractors  Ucense  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  ("Administrative  Code")  Chapter  6, 
no  bid  is  accepted  and  no  contract  in  excess  of  $600,000  is  awarded  by  the  City  and 
County  of  San  Francisco  until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends 
the  contract  for  award  and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract. 
Pursuant  to  Charter  Section  3.105,  all  contract  awards  are  subject  to  certification  by  the 
Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(g)  of  the  Administrative  Code.  Bidders 
are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a material 
term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30  for 
more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 


Cherry  Dam  Outlet  Works  Rehabilitation 
Contract  No.  HH-983 
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Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  12/17/2015.  Hard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $150  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  for  a fee  of  $10.  Visit  http://sfwater.org/contracts  for  updates. 

This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing  wage 
requirements  by  the  California  Department  of  Industrial  Relations  ("DIR")  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement.  No  contractor  or  subcontractor  may  be 
listed  in  a bid  for  a public  works  project  and  no  contractor  or  subcontractor  may  be 
awarded  a contract  for  public  work  on  a public  works  project  unless  registered  with  the 
DIR  per  California  Labor  Code  Section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  California  Labor  Code  Section  1771.1(a)]. 

The  Objective  of  the  project  is  to  replace  two  66"  hollow  jet  valves  upgrade  the  inflow 
stream  release  system,  and  upgrade  the  electrical  distribution  system  at  Cherry  Valve 
house.  This  project  is  located  at  Cherry  Lake  in  the  Stanislaus  National  Forest.  The  work 
is  to  be  performed  in  Tuolumne,  California.  The  Engineer's  estimate  is  $4,520,000.  The 
Contract  will  be  awarded  to  the  lowest  responsible  and  responsive  bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  Subcontracting  Participation  Requirement  is  10%.  Both  San  Francisco  Small  & Micro- 
LBEs  and  SFPUC-LBEs  (Firms  certified  bv  SF  Contract  Monitoring  Division)  can  be  utilized 
to  meet  this  requirement.  Please  contact  Hadas  Rivera-Weiss  at  415-551-4814  for 
further  information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the 
following  major  types  of  work:  Electrical,  Mechanical,  Concrete,  Metal  Products,  and 
Facilitators.  Please  refer  to  SectionOl  60  00  in  the  Specifications  regarding  the  purchase 
of  equipment  to  achieve  the  LBE  subcontracting  participation  requirement. 
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Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  1 Lakeshore  Drive,  Main  Dining  Room,  Moccasin,  CA.,  at  10:00 
A.M.,  on  December  3,  2015.  Prime  bidder's  attendance  at  this  conference  is  worth  15 
points  toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at 
least  80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed 
compliant  with  the  "Good  Faith  Outreach"  requirements,  except  those  who  exceed  the 
above  stated  LBE  subcontracting  participation  requirement  by  35%  under  Section 
14B.8(B)  of  the  Administrative  Code.  A site  inspection  will  be  held  at  Cherry  Dam  at  1:30 
PM  on  12/03/15  ( If  needed). 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  ("Administrative  Code")  Chapter  6, 
no  bid  is  accepted  and  no  contract  in  excess  of  $600,000  is  awarded  by  the  City  and 
County  of  San  Francisco  until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends 
the  contract  for  award  and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract. 
Pursuant  to  Charter  Section  3.105,  all  contract  awards  are  subject  to  certification  by  the 
Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Fliring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(g)  of  the  Administrative  Code.  Bidders 
are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a material 
term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30  for 
more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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Customer  Name 

SF  PUC  (UEB/SFWD/HHWP) 

Master  Id 

52726 

Address 

525  GOLDEN  GATE  AVE,  8TH  FLOOR 

Phone 

4155541858 
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SAN  FRANCISCO 

Fax 

- 
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CA  - 94102 
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ADVERTISEMENT  FOR  BIDS 
CITY  & COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION  INFRASTRUCTURE  DIVISION 

NORTH  POINT  OUTFALL  REHABILITATION 
Contract  No.  WW-614 

Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room, 
San  Francisco,  CA  94102,  until  2 PM  on  January  7,  2016.  Hard  copy  versions  of  plans, 
specifications  and  bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor, 
Customer  Service  Desk,  San  Francisco,  CA  94102  for  a non-refundable  $180  fee  paid  by 
cash  or  by  check  payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD 
version  is  available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 
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This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing  wage 
requirements  by  the  California  Department  of  Industrial  Relations  ("DIR")  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement.  No  contractor  or  subcontractor  may  be 
listed  in  a bid  for  a public  works  project  and  no  contractor  or  subcontractor  may  be 
awarded  a contract  for  public  work  on  a public  works  project  unless  registered  with  the 
DIR  per  California  Labor  Code  Section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  California  Labor  Code  Section  1771.1(a)]. 

The  objective  of  the  project  is  to  repair  reinforced  concrete  sewers,  reline  outfall  pipes, 
remove  and  dispose  of  Bay  sediments,  remove  sediment  inside  diffusers,  install  corrosion 
protection  system  for  outfall  pipes  and  associated  structural  supports  and  install  air 
release  mechanism.  The  work  is  to  be  performed  in  SF,  CA.  The  Engineer’s  estimate  is 
$8,900,000.  The  Contract  will  be  awarded  to  the  lowest  responsible  and  responsive 
bidder. 

Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  Subcontracting  Participation  Requirement  is  15%  and  ONLY  San  Francisco  (Local) 
Small  & Micro-LBEs  can  be  utilized  to  meet  this  requirement  (Firms  certified  by  SF 
Contract  Monitoring  Division).  SFPUC-LBEs  cannot  be  utilized  to  meet  the  15%  LBE 
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Subcontracting  Participation  Requirement.  Please  contact  Regina  Chan  at  415-551-4335 
for  further  information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the 
following  major  types  of  work:  clean  and  repair  reinforced  concrete  pipes  interior;  reline 
cast  iron  effluent  pipes;  remove  and  dispose  of  sediments;  install  cathodic  protection 
system  for  outfall  effluent  pipes;  repair  structural  supports;  remove  MH  No. 5 and  Install 
air  release  mechanism.  The  specialized  items  may  include,  but  not  limited  to,  underwater 
dredging;  Surface  preparation  and  application  steps  of  the  coating  work  requires 
specialized  training  and  certification  by  the  manufacturer.  Please  refer  to  Section  01  60 
00  in  the  Specifications  regarding  the  purchase  of  equipment  to  achieve  the  LBE 
subcontracting  participation  requirement. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  750  Phelps  Street  San  Francisco,  10am,  December  7,  2015. 
Prime  bidder's  attendance  at  this  conference  is  worth  15  points  toward  Chapter  14B 
"Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least  80  points  (out  of  a 
possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant  with  the  "Good 
Faith  Outreach"  requirements,  except  those  who  exceed  the  above  stated  LBE 
subcontracting  participation  requirement  by  35%  under  Section  14B.8(B)  of  the 
Administrative  Code.  A site  inspection  will  be  held  at  after  the  pre-bid  conference. 

A Class  "A"  California  Contractors  License  is  required  to  bid.  Furthermore,  each  listed 
subcontractor  must  possess  appropriate  active  licenses  for  the  work  each  subcontractor 
will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  ("Administrative  Code")  Chapter  6, 
no  bid  is  accepted  and  no  contract  in  excess  of  $600,000  is  awarded  by  the  City  and 
County  of  San  Francisco  until  such  time  as  (a)  the  General  Manager,  San  Francisco  Public 
Utilities  Commission  recommends  the  contract  for  award  and  (b)  the  San  Francisco  Public 
Utilities  Commission  then  adopts  a resolution  awarding  the  contract.  Pursuant  to  Charter 
Section  3.105,  all  contract  awards  are  subject  to  certification  by  the  Controller  as  to  the 
availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(g)  of  the  Administrative  Code.  Bidders 
are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a material 
term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Section  00  73  30  for 
more  information. 

Bidders  are  hereby  notified  that  work  to  be  performed  under  this  contract  will  be  in  full 
or  in  part  financed  by  the  Clean  Water  State  Revolving  Fund  (SRF),  administered  by  the 
United  States  Environmental  Protection  Agency  (US  EPA)  and  the  State  Water  Resources 
Control  Board  (SWRCB).  The  bidder  shall  comply  with  all  applicable  terms  and  conditions, 
special  provisions,  and  reporting  requirements,  as  set  forth  in  these  specifications,  and  as 
may  be  required  by  federal  law,  rule,  or  regulation.  Refer  to  Contract  Section  00  48  10 
for  more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 


AdTech 


New  Order 


me 

m Order 
^ Order 
llr  Lookup 
der  Tracking 

sen  [0] 
jady  [0] 

2nt  [1] 

iwspapers 

counting 

ports 

set  Password 

lip 


Your  order  is  sent!! 


{Customer  Information 


Customer  Name 
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SF  PUC  (UEB/SFWD/HHWP) 

525  GOLDEN  GATE  AVE,  8TH  FLOOR 
SAN  FRANCISCO 
CA  - 94102 


Master  Id 
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Fax 


52726 
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Sealed  bids  will  be  received  at  525  Golden  Gate  Avenue,  3rd  Floor  - Tuolumne  Room,  SF, 
CA  94102,  until  2:00  P.M.  on  01/14/2016.  Flard  copy  versions  of  plans,  specifications  and 
bidding  documents  are  available  at  525  Golden  Gate  Avenue,  1st  Floor,  Customer  Service 
Desk,  San  Francisco,  CA  94102  for  a non-refundable  $75  fee  paid  by  cash  or  by  check 
payable  to  "SFPUC."  Call  (415)  551-4603  for  further  information.  A CD  version  is 
available  to  paid  Planholders  only  for  an  additional  fee  of  $10.  Visit 
http://sfwater.org/contracts  for  updates.  Please  be  advised  that  prior  to  receiving  these 
materials,  all  purchasers  will  be  required  to  complete,  sign  and  fully  comply  with  a 
Confidentiality  Agreement. 


This  Project  is  subject  to  compliance  monitoring  and  enforcement  of  prevailing  wage 
requirements  by  the  California  Department  of  Industrial  Relations  ("DIR")  and  the  San 
Francisco  Office  of  Labor  Standards  Enforcement.  No  contractor  or  subcontractor  may  be 
listed  in  a bid  for  a public  works  project  and  no  contractor  or  subcontractor  may  be 
awarded  a contract  for  public  work  on  a public  works  project  unless  registered  with  the 
DIR  per  California  Labor  Code  Section  1725.5  [with  limited  exceptions  from  this 
requirement  for  bid  purposes  only  under  California  Labor  Code  Section  1771.1(a)]. 

The  objective  of  the  project  To  replace  manually  operated  18-inch  valves  with  new 
control  valves  to  allow  drum  gate  operation  by  PLC  based  control  system.  The  work  is  to 
be  performed  in  Tuolumne,  CA.  The  Engineer's  estimate  is  $900,000.  The  Contract  will  be 
awarded  to  the  lowest  responsible  and  responsive  bidder. 


Bid  discounts  may  be  applied  as  per  San  Francisco  Administrative  Code  Chapter  14B.  The 
LBE  Subcontracting  Participation  Requirement  is  5%.  Both  San  Francisco  Smaii  & Micro- 
.LB.Es  and  S.FPUC-LBEs  (Firms  certified  bv  SF  Contract  Monitoring  Division)  can  be  utilized 
to  meet  this  requirement.  Please  contact  Regina  Chan  at  415-551-4335  for  further 
information.  Subcontracting  opportunities  may  include,  but  not  limited,  to  the  following 
major  types  of  work: Electrical,  Mechanical,  Demolition,  Flazardous  Materials,  Remediation, 


or  Painting  and  Finishing.  Please  refer  to  Section  01600  in  the  Specifications  regarding 
the  purchase  of  equipment  to  achieve  the  LBE  Subcontracting  Participation  Requirement.. 

Interested  bidders  are  encouraged  to  attend  a pre-bid  and  contractor  networking 
conference  to  be  held  at  1 Lakeshore  Drive,  Moccasin  , CA.  Main  Dining  Room  at  10  AM 
December  21,  2015  . Prime  bidder's  attendance  at  this  conference  is  worth  15  points 
toward  Chapter  14B  "Good  Faith  Outreach"  requirements.  Bidders  must  achieve  at  least 
80  points  (out  of  a possible  100  points),  as  determined  by  CMD,  to  be  deemed  compliant 
with  the  "Good  Faith  Outreach"  requirements,  except  those  who  exceed  the  above  stated 
LBE  subcontracting  participation  requirement  by  35%  under  Section  14B.8(B)  of  the 
Administrative  Code.  A site  inspection  will  be  held  at  1 Lakeshore  Drive,  Moccasin, 
CA.Main  Dining  Room,  at  10  AM  on  12/1/2015  (If  needed). 

A Class  "C-10  Electrical"  California  Contractors  License  is  required  to  bid.  Furthermore, 
each  listed  subcontractor  must  possess  appropriate  active  licenses  for  the  work  each 
subcontractor  will  be  performing. 

In  accordance  with  San  Francisco  Administrative  Code  ("Administrative  Code")  Chapter  6, 
no  bid  is  accepted  and  no  contract  in  excess  of  $600,000  is  awarded  by  the  City  and 
County  of  San  Francisco  until  such  time  as  (a)  the  General  Manager,  SFPUC  recommends 
the  contract  for  award  and  (b)  the  SFPUC  then  adopts  a resolution  awarding  the  contract. 
Pursuant  to  Charter  Section  3.105,  all  contract  awards  are  subject  to  certification  by  the 
Controller  as  to  the  availability  of  funds. 

Bidders  are  hereby  advised  that  the  Contractor  to  whom  the  Contract  is  awarded  must 
be  certified  by  the  Contract  Monitoring  Division  as  being  in  compliance  with  the  Equal 
Benefits  Provisions  of  Chapter  12B  of  the  City's  Administrative  Code  within  two  weeks 
after  notification  of  award  by  the  SFPUC  General  Manager. 

This  Project  is  subject  to  the  requirements  of  the  San  Francisco  Local  Hiring  Policy  for 
Construction  ("Policy")  as  set  forth  in  Section  6.22(g)  of  the  Administrative  Code.  Bidders 
are  hereby  advised  that  the  requirements  of  the  Policy  will  be  incorporated  as  a material 
term  of  any  contract  awarded  for  the  Project.  Refer  to  Contract  Document  00820  for 
more  information. 

If  a bidder  objects  on  any  ground  to  any  bid  specification  or  legal  requirement  imposed 
by  this  Advertisement  for  Bids,  the  bidder  shall,  no  later  than  the  10th  working  day  prior 
to  the  date  of  Bid  opening,  provide  written  notice  to  the  Manager,  Contract 
Administration  Bureau,  setting  forth  with  specificity  the  grounds  for  the  objection. 
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